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The purpose of this book is to give definite infonnation on 
variot^ systems that have been adopted, particularly in ma- 
chine-building plants, to insure orderly and effective methods 
of procedure in the administration of manufactuiing, designing, 
and purchasing d^)artmeiits. Practically the entire volume is 
filled with specific examples showing the exact details of different 
working systems and just how they are applied under various 
conditions. The fact that concrete examples are given rather 
than general and abstract theories is regarded as a commendable 
feature of the book. While the systems described may not be 
directly applicable to other industrial organizarions without 
modification, they form a definite basis upon which to work, and 
enable the student of management to see more clearly the 
relation between the system and that branch of work to which 
it may be applied. 

Most of th6 systems described are used to as^st in the control 
of manufacturing processes. They include means of recording 
what has been done and methods of systematically governing 
different departments so that concerted action may be obtained 
and work be done efficiently and in accordance with necessary 
requirements. The general subjects treated include methods 
of ordering materials, accounting for materials in stock, follow- 
ing the progress of work during manufacturing processes, in- 
suring the prompt delivery of tools or parts to various depart- 
ments, controlling the purchase or manufacture of special tools, ' 
caring for and maintaining small tool equipment, insuring ade- 
quate inspection of manufactured products, and other subjects 
related to efficient industrial organizations. The various forms 
and blanks used with different systems for recording useful 
data and as a means of governing manufacturing processes are 
included to show more clearly the exact methods of procedure. 
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VI PREFACE 

This treatise is not only intended for works managers and 
shop superintendents, but for everyone who aspires to an execu- 
tive position in industrial plants. The fact that the most 
modern equipment in machine shops or other manufacturii^ 
establishments cannot be used efficiently without systematic 
methods of control, is generally recognized, and it is believed 
that students of engineering and manufacturing methods, whether 
in the shop, drafting-room, or college, will find helpful informa- 
tion in this book. 

Many of the articles which have been published in Machineby 
on the general subject of shop systems have been included in 
this volume, and we are especially indebted to Ralph E. Flanders, 
Alfred Spangenberg, William B. Wessels, C. W. Thayer, and 
A. L. Valentine for valuable contributions descriptive of different 
systems that have been employed in connection with shop and 
factory administration. 

The Authors, 

NEW YORE, JoHuary, 191S. 
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SHOP MANAGEMENT AND 

SYSTEMS 



CHAPTER I 
niDUSTRIAL ORGAinZATIOn AKO HAITAGEMEHT 

Whjxe management and organization are essential in all in- 
dustrial enterprises, there is a great difference in the way organ- 
izations are fonned and directed. These variations in practice 
may be due to differences of opinion on the part of managers or 
to variations in the conditions under which work is done. The 
organization, in any case, is composed of individuals having dif- 
ferent duties to perform, and a certain number of executives with 
varying degrees of authority. The exact duties of each member 
of an organization may be dearly defined or there may be con- 
siderable latitude in this respect or independence of action. It is 
quite evident that the form of the organization is not related to 
the individuals composing it, although the efficiency of an organ- 
ization or its effectiveness as a means of production may be 
decidedly affected by the intelligence, experience, and skill of each 
member in the organizarion. 

The primary object of every manufacturing organization is to 
produce work of the required standard of quality, on a more 
efficient basis than would be possible without an organization. 
The formation of an organization, then, involves selecting the 
individuals composing it, de&ning their relations to one another, 
and determining their responsibilities and duties. The type or 
exact form of an organization must, of course, be governed in 
part by such factors as the size of the plant, the number of varia- 
tions in manufacturing processes, the nature of the work, the 
number of trained specialists that may be necessary for control- 
ling manufficturing operations, the extent to which cooperation 
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is necessary between different departments, and the type of 
management which is directing the organization. Because of 
these and other factors, it is not practicable to lay down fixed 
rules which can be used as a guide in planning the exact details 
of an organization, although there are general principles under- 
lying different systems of management that are capable of wide 
application. 

Line Organization. — The simplest class or form of organiza- 
tion and the one most extensively applied, at the present time, 
especially in the smaller shops or factories, is known as the 
" line " or " military " organization. The relation of different 
members of such an organization is shown graphically at ^4 in 
Fig. I, This diagram, however, is not supposed to represent a 
complete organization, but merely the principle upon which it is 
based, since the exact arrangement and extent depends upon 
variable conditions. The characteristic feature of a Une organi- 
zation is that the authority is direct from the highest executive 
through the different lower executives down to the workmen. 
Each employe is responsible to the foreman of his particular 
department, and each department foreman is directly under a 
higher authority, such as the general superintendent or works 
manager. The foreman of one department has no authority 
over a foreman of another department and the methods of han- 
dling work in any one department and by any one workmiTJimay 
be governed partly by the department foreman or some other 
executive and partly by the workman himself. For instance, in 
a machine shop, the exact method of performing a certain opera- 
tion may be decided beforehand by the general superintendent 
or chief draftsman, and possibly a special jig or other tool is made 
to insure doing the work exactly as planned. Ordinarily, how- 
ever, under line organization, the workman has considerable 
latitude, and he may decide as to the method of procedure, more 
or less assistance being given in some cases by the department 
foreman. 

With this form of organization, the responsibilities are clearly 
defined and each executive knows what he is supposed to do and 
just where his authority begins and ends. The line organization 
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may be very strong and effective, if each executive is competent 
to govern properly every branch of work imder his supervision. 
If the organization is large and the work of manufacturing in each 
department requires a special knowledge of different subjects, it 
may be impossible to secure foremen competent to operate the 
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various departments on an efficient basis. Because of this de- 
fect, oi^anizations which conform strictly to the plan illustrated 
at A in Fig. i have been largely replaced by modified forms, 
espedally where the plant is large and complex conditions exist. 
The effect of these modifications is to relieve certain executives 
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of duties which are of a decidedly different character and which 
they may not be entirely competent to assume. While the term 
" military organization " has been apphed to the form previously 
described, this name has become a misnomer, because modem 
military organizations have also been modified to some extent, 
the same as those which are commercial or industrial. 

Staff Organization. — A form of organization which differs 
entirely from the one described in the foregoing is known as the 
" staff " or " functional " organization. The object of this kind 
of organization is to focus expert knowledge on every department 
of a shop or factory, by employing specialists whose authority, 
instead of being confined to any department, extends wherever 
the knowledge of each specialist can be utilized effectively. The 
principle is illustrated by diagram B, Fig. i. The general super- 
intendent or works manager, instead of attempting to directly 
control the foremen of different departments, has under hun two 
or more specialists having equal authority. The diagram shows, 
by way of illustration, a chief engineer, a production engineer, 
and a chemist. The chief engineer may control all matters per- 
taining to designing, testing, etc.; the production engineer is re- 
qxinsible for the actual work of manufacturing ; and there may be 
some other executive, such, for example, as a chwrnst, to see that 
materials (either being purchased or in the process of manu- 
facture) such as metals, lubricating oils, etc., are up to the re- 
quired chemical standards. Between these executives and the 
workmen there are special or functional foremen to instruct the 
workmen in whatever branch of work is under their supervision. 

The advantages of the staff organization, when composed of 
competent men, is that each workman is guided and assisted by 
several experts. The chief disadvantages cited against the staff 
organization are the overlapping of authority because of so many 
executives having equal authority, and the lack of discipline. 
These objections, however, have been overcome where the staff 
organizations have been so thoroughly developed that each man's 
duties and responsibilities are clearly defined, by preliminary 
planning based on scientific investigation of all the factors affect- 
ing the problems of management. 
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In many manufacturing plants, the line and staff principles of 
organization are combined, aitliough frequently this is not the 
result of a deliberate plan but is simply a natural development 
brought about by conditions which obviously require a modified 
form of organization. For example, if an attempt were made to 
adopt a strict line organization, it would soon be apparent in 
most cases that there was not sufficient cooperation and that 
more efficient results could be obtained by employing to some 
extent, at least, the good features of the staff or functional organ- 
ization. 

Advisory Committees. — Another variation which is regarded 
very favorably by some authorities on organization is known as 
the " committee " system. This plan, which is intended for 
comparatively large concerns, is based on the old adage that 
" two heads are better than one." Committees are formed to 
advise regarding policies of management, changes in manufac- 
turing practice, etc. For instance, there may be a manufacturing 
committee which would consider general policies, a tool com- 
mittee to discuss the design of new tools or the improvements of 
existing tools, a safety and welfare committee, and so on. These 
committees would be composed in eEich case of men best fitted by 
training and e:q>erience to suggest changes or improvements. 
For example, a tool committee might include a tool designer, the 
tool-room foreman, the shop superintendent or department fore- 
man, and anyone else whose experience or special knowledge 
might prove helpful. The committee is simply intended to 
advise or suggest, and it has not been advocated as a substitute 
for a strong executive. 

General Types of Management. — Management may, in a 
general way, be classified either as (i) unsystematic, (2) system- 
atic, or (3) scientific. It does not follow, however, that the 
entire management of any one plant belongs entirely to one of 
the classes mentioned. The unsystematized form of manage- 
ment is based upon personal experience, judgment, and initiative, 
and its success depends largely upon the ability of both executives 
and employes. The tendency with unsystematic management 
is to follow along conventional lines, and methods of doing work 
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are chosen either by executives or workmen and are selected be- 
cause past experience has demonstrated that a certain method 
of procedure will accomplish the desired result. Whether any- 
particular method could be improved is not investigated in a 
systematic manner, and the results of experience are not recorded 
(except probably in a haphazard way), in order to serve as a 
guide for future reference. 

Accounting under the unsystematized form of management 
generally includes an annual or semi-annual statement as to the 
assets, liabilities, profits, and losses. If the statements indicate 
an unsatisfactory financial condition, the cause has probably 
existed for some time before it is discovered and an attempt is 
made to eliminate it. The purchase of materials may not have 
been done in accordance with specifications that are essential, 
nor the amount of stock regulated strictly with reference to the 
demands of the manufacturing departments. 

Systematized Management. — Systematized management is 
based on classified information and records of performance. The 
object, in part, is to improve present practice, whenever this can 
be done by the substitution of one method for another which is 
inferior, according to the record of a similar operation which has 
been performed in a different manner. The accounting is more 
complete and data are available showing cost of materiab and 
labor, relative annual cost for a given department or product, 
proportion of overhead charges, etc. In brief, systematized 
management aims to secure correct costs in order to establish 
selling prices and determine where costs may be reduced. The 
purchase of materials and their storage b also done systemati- 
cally, and a perpetual inventory is kept showing the amount of 
material in stock at any time. Written orders are issued for 
manufacturing operations and records kept of the time expended, 
in order to determine labor costs. The workmen in a machine 
shop under systematized management are not necessarily directed 
as to the precise manner of performing work. For instance, 
general manufacturing processes on a machine like a lathe or a 
planer may be done in different ways by different workmen. The 
same method of procedure, however, may be followed in pro- 
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dudng duplicate parts, especially if special jigs, fixtures, or other 
tools are used, but, in general, the manufacturing practice is 
based largely upon the personal opinions and experiences of the 
foremen and workmen. This general method of manufacture is 
entirely eliminated under the plan of management to be described. 
Scientific Management. — What is generally known as 
" scientific management," or the Taylor system (because of the 
pioneer worii of Frederick W. Taylor), may be defined as a 
system of management which aims to govern every department 
of an organization in accordance with demonstrated facts and 
the results of scientific investigation, instead of relying upon rule- 
of-thumb methods and individual opinions. Methods of per- 
forming work are carefully analyzed in order to eliminate useless 
efforts and make every stroke count. When a superior method 
of perf ormit^ work has been fomid, it is embodied in the organi- 
zation just as a new and more efficient machine would be installed 
in the shop. While scientific management substitutes definite 
and accurate information, as far as possible, for individual judg- 
ment and experience, judgment must, of necessity, have a place 
in any system of administration, either because it may not always 
be possible or feasible to obtain accurate information or because 
to obtain it would cost more than it is worth. According to 
H. L. Gantt, a system of management to deserve the term " scien- 
tific " should aim to meet the following four conditions: 

1. It should provide means for utilizing all of the available 
knowledge concerning the work in hand. 

2. It should provide means for seeing that the knowledge fur- 
nished is properly utilized. 

3. It should award liberal compensation for those who do use 
it properly. 

4. It should provide liberal means for acquiring new knowledge 
by scientific investigations with adequate rewards for success. 

Time Study. — One of the important and fundamental 
branches of scientific management has to do with time study. 
One object of applying time study to a method of performing 
work is to determine what movements are useless, or what is 
wrong with an existing method and how the same work can be 
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done with an expenditure of less physical efiFort and time. This 
is the first step in the application of a scientific system of manage- 
ment, and is commonly referred to as " motion study." Time 
study is also an analysis of every element or phase of a process. 
It is not merely detennining the length of time for performing a 
given operation, but a study of every detail which enters into 
that operation and the recording for future reference of the exact 
time required for each motion or element connected with the 
work. One of the difficulties connected with the application of 
scientific management is in properly classifying, tabulating, and 
applying such data, especially where the work is greatly divera- 
fied. After time studies have been made, it is necessary to cor- 
rect, as far as possible, faults in materials, methods, and mechani- 
cal appliances, and this part of the work requires judgment and 
ingenuity. Standards must also be established and systematic 
methods be adopted for maintaining those standards. 

Preliminary Planning. — A basic principle of scientific man- 
agement is to first determine a good method of performing work 
and then to follow it. In order to apply this simple principle, 
preliminary planning is necessary and the time study previously 
referred to constitutes a very important part of this work. 
Every machine-building plant equipped with a drafting-room 
has one kind of planning department, since indicating on a draw- 
ing what is to be done is notiiing but preliminary planning. The 
planning department under scientific management represents a 
further development in that it decides how and when work is to 
be performed. 

With any system of management, some one must determine 
what procedure is to be followed, and under an ordinary system, 
as applied to machine shops,- the judgment and experience of the 
foreman or workmen is largely relied upon, excepting where the 
work is merely that of operating a special tool or machine which 
entirely controls the manufacturing process. The object of a 
planning department is to avoid guesswork and to control an 
entire manufacturing plant in accordance with definite plans and 
schedules. The classified data in the planning department cover- 
ing every phase of work make preliminary plarming practicable 
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and economical; moreover, by planning in advance, any spedal 
tools or materials that may be required can be obtained before- 
hand, thus avoiding delay. Planning at the time work is done 
means, in many cases, that a machine must remain idle while the 
method of procedure is being considered. The planning depart- 
ment of a machine shop operated in accordance with the prin- 
dples of scientific management not only specifies the time in 
which each operation should be completed, but it provides for 
supplying the necessary tools and materials in advance, so that 
all unnecessary delay is avoided. The foreman has nothing to 
do with the kind of work done on different machines nor with the 
methods of machining or assembling parts. In order to show 
clearly just how a planning department controls the means and 
methods of production in a machine shop, a general outline of the 
methods and procedure at the Tabor Mfg. Co. will be given. 
After a machine is designed, it is divided into general groups 
which can be assembled as units, the aim being to so pUin all work 
that the various parts of a machine may be finished in a successive 
order which conforms to the natural and most direct way ia 
which the maciiine would be built. The successive order of all 
operations, as well as the tools and machines to be used, is de- 
termined beforehand, and the exact methods of procedure are 
outlined in detail so that all parts not only conform in size and 
shape to the approved design, but all work is done in the manner 
prescribed. A route chart is first made up which shows graphi- 
cally every step in the building of a machine. This chart may be 
compared to a river and its tributaries, the main river represent- 
ii^ the complete machine, and the tributaries the different units 
and parts which, when united, form the machine. Every opera- 
tion and tool is listed, and these lists are so arranged that the 
parts which form units and the different units which make up 
main groups are merged together graphically on the chart just as 
they would be madp and assembled if all the work were done in a 
systematic and orderly manner from start to finish. In addition 
to this route chart, there are smaller route sheets for the different 
parts which also show what operations are required and their 
succes^ve order. On these route sheets, there ts a record of all 
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worit which must precede the manufacturing operations, such 
as making the necessary detail drawings or special tools that 
may be required, ordering the material, recording the delivery of 
material, etc. 

When all the material and tools are ready, the work of manu- 
facture may be^, but the order in which machines and parts of 
different machines are built is also governed systematically and 
in accordance with their relative importance. The route chart 
previously mentioned may not be needed for minor manufac- 
turing operations, in which case there is only a route sheet. An 
operation order or slip is made out in triplicate for each job. 
These three slips are of different colors, which indicate where each 
slip belongs when they are transferred, as described later. On 
each order there is a special symbol, the letters of which indicate 
the exact nature of the operation. The machine number, the 
drawing number, the number of pieces required, the amount of 
bonus, and the time within which the work must be finished to 
earn the bonus are also given on each operation order. 

Control of Manufacturing Operations. — In the planning de- 
partment, there is a lai^e bulletin board (see Fig. 2) containing 
three pairs of hooks for each machine, vise, or other woiking 
place in the various departments. A symbol shows which ma- 
chine, vise, etc., each set of hooks represents. The three dupli- 
cate operation orders are first placed together on the lower pair 
of hooks to show that the work represented by these slips is to be 
done. The operation orders are perforated so that they may 
readily be placed over the hooks. Assume that the operation 
order is for a casting which is to be planed. Before the planer 
on which the work is to be done is ready for it, an order is issued 
to move the casting from the place of storage to the machine. 
When the casting or any other material required has been placed 
near the machine (suitable storage racks or spaces are provided), 
the operation orders are transferred to the set of hooks marked 
" jobs at machine ready to be done." When the work is started, 
one slip b placed on the hooks marked " job on machine." This 
slip is left on the bulletin board in the planning department, and, 
as other slips are made out for each job passing through the shop, 
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a thorough knowledge of woiking conditioDs throughout the 
entire plant may be obtained by studying the board and notiog 
the location and number of the various operation orders. One 
of three order slips previously referred to is transferred to a sepa- 
rate bulletin board in the planning dqiartment to show that the 



list of tools and the card of instruction for that particular job 
should be transferred from the file to the machine or wherever the 
work is to be done. The third operation order is placed on a 
bulletin board (see Fig. 3) in whatever department is to do the 
work. This bulletin board shows the department foreman or 
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" gang boss " what operations have been assigned to each ma- 
chine, bench vise, or other working place, and the order in which 
they are to be con^)leted. It is the duty of the foreman to see 
that each man has whatever tools may be needed from the tool 
supply room for at least three jobs ahead of the one on which the 
man is working at the time, or more than three, if the total time 
for three jobs requires less than three hours. 

The order in which the various parts are to be machined is 
shown by the relative positions of small index slips seen at the 
left-hand side of the shop bulletin board. These slips are num- 
bered in accordance vrith the numbered positions of the operation 
orders on the board, and, as previously mentioned, the sequence 
in which work is done is regulated entirely by the planning de- 
partment in accordance with the class of work and its importance. 

Up to this point, the work has been controlled entirely by the 
planning department which has attended to ordering and de- 
livering the necessary material and has specified just how and 
where the work is to be done. Each operation order on the shop 
bulletin board shows the number of the machine, vise, or other 
working place to which the work has been Eissigned, 

Organization of the Planning Department. — As the planning 
department controls the entire manufacturing plant, it is evident 
that this department must have considerable rehable information 
and data, and men trained especially for looking after different 
branches of work. The principal functions of the planning de- 
partment, aside from time and cost keeping, are in planning how 
to do work and when it should be done. The general method of 
procedure is determined by route clerks, instruction card men, 
and time study men; whereas the production clerk and order- 
of-work clerk are concerned with the element of time, so that all 
nuinufacturing departments will operate in unison and different 
jobs will be completed in the proper sequence or order. 

The route clerk should be a man of practical experience, as 
it is Ms work (in connection with machine-building plants) to 
analyze a design, consider the relative importance of different 
parts or groups of parts, the time required for obtaining the neces- 
sary forgings, castings, or special parts, the amount of machining 
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and assembling work to be done, the order in which different 
pMts should be completed so as to avoid delays m assembling, 
etc. The general order of procedure is laid out in the form of a 
diagram or chart, as previously explained. The types of ma- 
chines to be used are listed, the kinds of materials, quantity, the 
operations that must be performed, the number of parts reqiured, 
etc. A series of such charts may be needed if the machine in 
course of construction is complicated, whereas, for compara- 
tively simple work, a small route sheet may be used instead of a 
chart. The instruction card is used by the planning department 
for instructing both the shop foreman and the men in £dl the de- 
tails of their work. This instruction card contmns not only de- 
tailed instruction regarding the exact method of doing the work, 
but also specifies the time for each of the elements which make 
up the complete operation, and gives speeds and feeds to be used 
whenever machine work is to be done. This card is made out by 
one or more members of the planning department, according to 
the nature and complication of the instructions, and bears the 
same relation to the planning room that the drawing does to the 
drafting-room. The tool list, which also accompanies the in- 
struction card, indicates what auxiliary tool equipment is to be 
used. 

The " production clerk " has been defined by H, K. Hathaway 
as " the connecting link between the shop and sates department " 
in that he furnishes information upon which the sales departmait 
bases its promises of delivery and is responsible to the sales de- 
partment for meeting the deliveries promised. The production 
clerk prepaxes a schedule or " order of work," which is a list of all 
orders for each department arranged with reference to their 
relative importance. In preparing this list, the amount of work 
on each order and the desirable date of completion is considered. 
The order of work for each department is revised at regular in- 
tervals by the production clerk, who also sees that it is followed 
in the designing, planning, and manufacturing departments. 

The " order-of-work clerk " determines in what order various 
jobs in the shop are to be completed. The relative importance 
of different jobs must also be considered, and the schedule or 
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order of work prepared by the production clerk serves as a guide. 
The order-of-work clerk sees that each machine is continually 
supphed with enough work to avoid delay, and he also controls 
the transfer of men when necessary owing to fluctuations io the 
amount of work on different machines. The bulletin board 
shown in Fig. 2 is used by the order-of-work clerk constantly, in 
order to determine when and what work should be assigned to 
different men or machines. Id addition to the clerks mentioned, 
there are others engaged in making out order tags and in doing 
other work essential to this systematic method of controlling a 
manufacturing organisation. 

Work of Uie Functional Foienun. — The fimctional shop 
foremen, who are such an essential feature in the Taylor system 
of management, differ from ordinary foremen in that they have 
charge of special branches of work or functions, as previously 
explained, instead of being in charge of a certain number of men. 
The four types of functional foremen for a machine shop are 
known as the gang boss, the speed boss, the inspector, and the 
repair boss. Unfortunately, the names " gang " and " speed " 
boss are rather misleading to one not familiar with their duties 
under the sdentiflc system of management. The gang boss, as 
e^lained by Mr. Taylor in his treatise on Shop Management, 
has charge of the preparation of all work up to the time that the 
piece is set in the machine. It is his duty to see that every man 
under him has, at all times, at least one piece of work at his ma- 
chine, with all the Jigs, templets, drawings, etc., that may be re- 
quired, so that the work, is ready to go into the machine as soon as 
the preceding piece is ffnished. The gang boss must show his 
men how to set the work in their machines in the quickest time, 
and also see that they do it. He is responable for the work being 
accurately and quickly set, and should not only be able, but 
willing, to demonstrate how to set the woi^ in record time. 

The speed boss must see that the proper cutting tools are used 
for each piece of work, that the work is properly driven, that the 
cuts are started in the right part of the piece, and that the best 
speeds and feeds and depth of cut are used. His work begins 
only after the piece is in the machine, and ends when the actual 
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machining ends. The speed boss must not only advise his men 
how to best do this work, but he must see that they do it in the 
quickest time and that they use the speeds and feeds and depth 
of cut as directed on the instruction card. In many cases, he is 
called upon to demonstrate that the work can be done in the 
specified time by doing it himself in the presence of his men. 

The inspector is responsible for the quality of the work, and 
both the workmen and speed bosses must see that the work is all 
finished to suit him. This man can, of course, do his work best 
if he is a master of the art of finishing work both well and quickly. 

The repair boss sees that each workman keeps his machine 
clean, that he oils and treats it properly, and that all of the 
stiindards established for the care and maintenance of the ma- 
chines and their accessories are rigidly maintained, such as the 
care of belts and shifters, cleanliness of the floor around machines, 
and orderly piling and disposition of work. 

Another executive of importance in connection with sdentific 
management is known as the " shop disciplinarian." His author- 
ity extends over the entire plant and he applies whatever meas- 
ures may be necessary to prevent insubordination, such as a 
refusal to follow the instructions given by one of the foremen. 
The dbciplinarian has to do with discharging incompetent men 
and, in many cases, he also hires new men. Before any read- 
justment of wages is made, it is considered advisable to at least 
consult the disciplinarian. 

InqKirtance of Establishing Standards. — Under the scientific 
system of management, the data required pertaining to speeds, 
feeds, and the time for each element in a complete operation 
represent a vast number of experiments and tests which have 
been made previously and under certain standard conditions. 
Therefore, it is necessary for the management to maintain stand- 
ards which are, at least, equal to those existing when the tests 
were made, because if this were not done, it would obviously be 
impossible for the men in the shop to duplicate the time and the 
speeds and feeds listed on the instruction card. For instance, 
after the best combination of speed and feed has been determined 
for turning a given material in a lathe when using a tool that is 
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properly ground and a driving belt capable of supplying the 
necessary power, it is apparent that such data would be of httle 
value as a guide for similar turning operations unless the same or 
better conditions were maintained. In other words, the manage- 
ment assumes certain responsibilities and prescribes the exact 
conditions under which work must be done; consequently, 
standards must be established and maintained. This means 
that cutting tools must be kept sharp, that forged tools such as 
are used on turning and planing machines must be ground in 
accordance with approved principles and to standard shapes, 
that bolts, clamps, and packing blocks be standardized, that 
belts be kept at a tension which will enable the necessary power 
to be transmitted, and that the tool equipment in general be 
maintained in good condition. 

The relation of standardization to scientific management is 
clearly explained in the following extract from a report by Morris 
L. Cooke to the Carnegie Foundation for the Advancement of 
Teaching. As explained in this report, " A standard under 
modem scientific management is simply a carefully thought out 
method of performing a function, or carefully drawn specification 
covering an implement, or some article of stores or of product. 
The idea of perfection b not involved in standardization. The 
standard method of doing anything is simply the best method 
that can be devised at the time the standard is drawn. Improve- 
ments in standards are wanted and adopted whenever and where- 
ever they are found. There is absolutely nothing in standardiza- 
tion to preclude innovation, but, to protept standards from 
changes which are not in the nature of improvements, there 
should be certain safeguards. All that is demanded imder 
modem scientific management is that a proposed change in a 
standard must be scrutinized as carefully as the standard was 
scrutinized prior to its adoption; and, further, that this work be 
done by experts who are as competent to do it as were those who 
originally framed the standard. Standards adopted and pro- 
tected in this way produce the best that is known at any one time. 
Standardization practiced in this way is a constant invitation to 
experimentation and improvement." 
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CHAPTER II 
GEITERAL SHOP SYSTEMS 

There are practically as many shop sjretems in use as there 
are shops or factories, because in every shop there are some con- 
ditions peculiar to that shop which cannot be covered by any 
system of universal application. There are, however, certain 
fimdamental principles that should be embodied in aU shop 
systems, and these can be best explained by describing in detaJl 
systems that have been successfully applied in practice. The 
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systems outlined in this and following chapters have proved their 
value in the manufacturing establishments where they are used, 
They may not apply directly to the conditions in other plants, 
because certain details may have to be changed and some of the 
forms modified; but the general outlines can be followed, and will 
prove of value to those who have to devise new systems or who 
are endeavoring to improve old ones. 

The shop system to be described first is simple and so arranged 
that all information regarding the aEFairs of the works is under the 
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complete control of the works superintendent. It makes him 
entirely independent of the various heads of departments in de- 
termining the progress of all work through these departments, 
and enables him, at a glance, to stop or "push" such work as is 
important or is wanted in a hurry. This system also provides ■ 
an authentic record of all facts pertainii^ to the cost of material 
and labor, and other particulars of equal importance. In case 
of emergency, it assures the delivery of any fecial order, rush 
order, etc., on schedule time. 

The fundamental principle of the system is not building the 
completed machine as a unit, but building the machine by the 
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part. Considering that, in most manufacturing establishments, 
the machines are standardized and fully detailed with complete 
drawings of all parts, this can readily be accomplished, and means 
the grouping together of the equipment in accordance with the 
best method of handling the work without any undue shifting of 
material. To do this, the following departments (designated in 
most cases by number) have been established in one machine- 
building plant where the system described is used; (D) Drafting- 
room; (P) pattern shop; (i) planer, boring mills, and large 
radials; (2) lathe; (3) milling machine; (4) shaper and drill press; 
(s) tool and diemaking; (6) grinding; (7) experimental; (8) 
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small part assembly; (9, 10, 11, and 12) assembly; (13) mis- 
cellaoeous. 

The method of procedure is as follows: The sales department 
issues its order to the superintendent in the customary manner 
for a given number of machines of a certain type; all machines 
are known by nimiber. The superintendent then secures from 
the drafting department a complete set of blueprints showing all 
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Fls- 3. ReqtiiBltton Blink 

the details, and from which the orders calling for these parts are 
issued to the various departments. 

Record of Machine Costs. — When the superintendent re- 
ceives the order for the machines, he will cause the order number 
to be recorded on a card like that shown in Fig. i ; eventually 
this card will contain a full record of all costs of the machine; it 
is known as the " Machine Factory Cost," and is printed on blue 
paper so that it may be readily recognized. This card is ruled 
into columns, and will contain, as before stated, all factory par- 
ticulars, including the number finished, cost of material, cost in 
every department that does any work on this particular job, 
and finally the total cost of the order and the individual cost of 
each machine. Each successive order is recorded on this card, 
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and a comparison of the fluctuaUons in operating expenses for 

departments are immediately noted for investigation with a view 

to ascertaining the causes. 
Record <rf Parts. — The parts of each machine are nmnbered 

in rotation, and a separate record (Fig. 2) printed on yellow paper 

is kept of each part in connection with the blue card. This 

" Parts " card will eventually contain a full record of departments 

that handle the part, its 

weight, cost of material, costs 

of each department, and also 

the total and individual or 

average cost per part. Each 

succes^ve order is recorded 

the same as on the first card 

and the loop-holes in manu- 
facturing due to negligence on 

the part of the foreman or 

operator are immediately 

shown by the comparison of 

costs of labor, etc., in each 

department. 
Requisition for Material. 

— The large and heavy cast- 
ings that represent the main 

parts of the machine are 

never kept in stock, but are 
provided for immediately by 

the superintendent on a requi- 
sition blank like that shown 
in Fig. 3, which is sent to the 
purchasing department. These blanks are made up in book 
form, four on a page; they have perforated edges, and are made 
in duplicate, the copy remaining in the book as a part of the 
superintendent's record. 

Ordering Castings and other Parts. — For the smaller parts or 
castings, the superintendent causes the list shown in Fig. 4 to be 
sent to the store-keeper. This Ust, which is printed on heavy 
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flexible paper and put up in pad form, gives all particulars, and 
asks for the information indicated. The store-keeper, on re- 
ceiving it, ascertains the number of parts or castings he has on 
hand as requested, filb in the date, »giis his name or initials, aad 
returns the list immediately to the superintendent's office. Upon 
the advice thus received, the balance of suppUes, if any, are im- 
mediately ordered by the superintendent through the purchasing 
department, using the blank shown in Fig. 3. By adopting this 
plan, a check is kept on all castings and supplies, which prevents 
the continual accumulation of such supphes, — a condition that 
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Pis. s. Depwtment Shop Ordsr Tick«t 

would occur if they were ordered on each successive order with- 
out first ascertaining whether or not any stock was avaUable. 

Department Shop Order. — The parts being all provided for 
through the superintendent's office, department shop orders 
(Fig. s) are now issued to the various departments for all the 
parts to make up the completed machines. These orders have 
the number of the department printed in heavy black type in the 
upper left-hand comer, and are printed on flexible paper (prefer- 
ably white), so that they may be typed in multiple, to include all 
the departments handling or machining that particular part. 
Suppose an order is issued for twenty-five crankshafts for a certain 
style of press; orders are issued to departments 2, 3, 4, and 9. 
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The lathe department, No. 2, handles the work at the beginnmg; 
the milhng department, No. 3, receives it after No. 2 ; and so on. 
Similar orders are issued to the first three departments, the orders 
being distinguishable by the number representing the department 
printed in the upper left-hand comer as previously stated. A 
separate order, similar to the others, calling for the number of 
the complete machines, is issued 
to department No. 9, which is 
the assembly department for this 
type of machine. 

Upon the receipt of this order 
by the head of department No. 2, 
or the department that first 
handles the work, a requisition 
on the store-keeper is issued on 
a blank dmilar to that shown in 
Fig. 3, for the number of forgings 
required to fill the order, and, as 
these have been provided through 
the superintendent's office, they ■ 
are sent as requested, having 
a red tag (Fig. 6) attached to 
one of the lot to identify them. 
This tag contains all particulars 
as to quantity, part number, ma- 
chine and style, and order num- 
ber. As the work is completed in this department, this same tag 
or a duplicate is attached to one of the crankshafts ah-eady ma- 
chined, and is sent to the next department handling the work, 
which, in this case, is No. 3. The same procedure applies in this 
department; the work is then sent to the next, which is No. 4, 
with the red tag still attached. This department, in turn, sends 
the shafts when finished to the final department, No. 9, which is 
the assembly. 

ResponsibiUty for Spoiled Work. — Should one of these crank- 
shafts be spoiled or incorrectly machined through an error on the 
part of some mechanic, this system compeb the foreman of the 
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department to report this fact immediately to the superintendent, 
thus causing an investigation to be made as to how it happened, 
whether through negligence or accident, and gives no opportunity 
for anyone to quietly scrap it without the full knowledge of the 
superintendent. As the work is finished in each department, the 
shafts are sent on, the head of department sending them to the 
head of the next department, who acknowledges their receipt by 
^gning his name in the space provided on the department shop 
order, at the same time filling in the date. This compeb the re- 
ceiving foronan to verify the number of pieces so that it tallies 



Fi(. 7. Department PutUl Shqp Order Ticket 

with the number on the red tag, Fig. 6. After obtaining the 
^gnature of the next department foreman, the shop order is 
returned to the superintendent and is filed, until all departments 
through which this part has passed have turned in their shop 
orders. All labor being completed on the part, the costs are 
transferred to the factory cost ticket, Fig. 3, which is then a 
complete record of actual costs. 

Record of Partly Finished Orders. — At various times, 
through the excessive rush of work and piling up of orders, it may 
be found advisable in some departments to make up only a part 
of the order. To record this, another blank (Fig. 7) called the 
" Partial Order Ticket," printed on brown paper, is used by the 
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head of the depattmeat in lieu of the r^ular department shop 
order, and after going through the same routine as the original 
order, bemg signed by the foremen of the departments, is turned 
in to the superintendent's office. As this is done the fact is re- 
corded on the original shop order in the space provided for this 
purpose; this acts as a constant memorandum of parts still due 
on the original order. B^ach department, in turn, on completion 
of the work to be done turns in a similar ticket to the superin- 
tendent; these are in pad form as issued to the heads of the de- 
partments. This partial order ticket, as it is turned in to the 
superintendent's office, forms part of the record and shows what 
progress is being made on this particular part through the works. 
The adoption of this plan enables the superintendent to take 
steps to push through and direct what parts are to be rushed, and 
avoids the holding up and delaying of parts in the various depart- 
ments, as he has the information at hand to locate the part by 
looking up the department shop orders returned to his office. 

"Hme Ticket for Determining Costs. — A " daily time ticket," 
shown in Fig. 8, is an important part of the system. It is ruled 
and printed, as shown, provision being made for all particulars 
of both stock and time; it also forms part of the superintendent's 
record. These tickets are collected daily and filed in respective 
order number rotation, and, upon the completion of any depart- 
ment shop order, all information is transferred to factory cost 
cards as before described. This daily time ticket is an important 
factor in determining actual costs, etc. 

Summary of Features. — To sum up, a system such as the 
one described in the foregoing is automatic in operation and has 
much to commend it: i. There is a complete and actual record 
of labor costs by departments. 2. A constant check is kept of 
costs by comparison, and a means provided for locating any 
excessive expenditures due to negligence, incompetent help, or 
other conditions. 3. The cost of each individual part or piece 
of every machine is recorded — information that can be ad- 
vantageously used in computing the cost of duplicate parts when 
needed. 4. There is a correct tally of the material used for 
both the part or machine, and the actual cost of each. 5. After 
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a complete record of ail parts and the machine have been estab- 
lished on the factory cost cards (Figs, i and 2) and the department 
shop order (Fig. 5), the infonnation is all there to facilitate the 
issuance of any further orders for similar parts. 

Routing System in a Machine Tool Shop. — Any shop system 
must be judged by what it accomplishes and the cost of its 
administration. The simpler a system, other things being equal, 
the better it is when judged from the practical man's point of 
view. The following system of routing work through a machine 



2 


DAILY TIME CARD. ^ 




N„. ^. <S.v^...,>^ 1 


0«l«N". 


pmno 


T,». 


I^,,..,,. 


Fbl. 


,. 1 


1^43 


/V 


/ 


^ t^i*.*:^*^,^ .-^td-Ui 


ao 




so 


litZ 


t 


■3 


-?=v-c..-v^ ZU^.XU-^Ji^ 


3o 






.Si,-^ 


Zi 


6 


^......^^ c^^Ua^ 


30 


/ 


to 




t^So. 


W.il!,t 


^.^,.„ 




c^ 1 


iStJi 


'1 


Zo 


c.iT. .fiC*^tr^ 


it 




So 


/(rtZ 


I 


S£> 


C*..xr 9^^ 


a 


f 


i>$ 


>si,^ 


it. 


Jfis 


'^n^^-,^.^ 


>% 


Tf 






t>.e^:,^.>^ 




' -f 






■ 


L- 









Fig. 8. Dtilj Time IlckM 

shop has been appUed to the building of horizontal boring ma- 
chines by the Lucas Machine Tool Co., Cleveland, Ohio, and is 
commended for its dmplicity and the complete control and 
knowledge of the progress of work through the shop. 

The detail drawings are made on sheets 195 by 26 inches. The 
sheets are divided into sections by horizontal and vertical lines, 
the size varying according to the size or complexity of the parts 
to be shown. On the lower part of the sheet, space is reserved 
for symbols indicating the machine and pattern number and the 
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corresponding operation numbers. If the part number or 
symbol is, say, 8-40, the first figure represents the machine num- 
ber, and the second, the pattern number, in case the part is a 
casting. The operation numbers are placed opposite the part 
number and show what kind of machining operation or type of, 
machine is to be used. The accompanying list shows what the 
different niunbers represent. 

Opeimtioii Numbers 
I. FUning. ID. Lo-swii^ tatbe. 

1. Boring madiine. 11. Turret bar. 

3. DriUiog machine. 11. Turret chuck. 

4. Helping. 13. Gear-cutter. 

5. Cleaning castings. 14. Thread milling mi- 

6. Painting (including chine. 

filling and rub- 15. Milling machine. 
bing). 16. Keyseater. 

7. Cutting off. 17. Grinder. 

8. Centering. 18. Polishing. 

9. Lathe. 19. Scraping. 

It will be noted that the list gives the name of the opemtion 
in some cases, but more frequentiy it gives the name of the ma- 
chine. The reason for this is that the opwrations on the lathe, 
milling machine, etc., are minutely specified in separate lists that 
accompany the routing tag and blueprint, as detennined in the 
planning department. These lists of operations are typewritten 
and blueprinted, and are pasted on the back of the shop blue- 
prints. 

Two blueprints are made of each group of details in the draw- 
ing-room and issued for each lot of twenty-four machines. One 
print is made on paper and is kept in a binder in the shop office. 
The other print is made on cloth and is cut apart, making as 
many individual prints as there are separate details on the sheet. 
These small prints are provided with a ring at the top to which is 
attached a routing tag. (See Figs. 9 and 10.) The routing tag 
is filled out in the shop office and sent into the shop with its blue- 
print to accompany the parts until finished and delivered to the 
assembling floor or the store-room. 

For the purpose of illustration, assume that twenty-four " first- 
driving " bevel gears are to be machined. The symbol of this 
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part on the drawing is 33-139. Each operation is designated 
in the space opposite the part symbol on the drawing, as pre- 
viously eiiplained. The operations in this case are 12-a, 12-b, 




He. 9. Detadied Deua Drawiiig with Routiii« Tat 

13, 16, 24, 9, IS, and 20, representing the " turret chuck " (a and 
b), " gear-cutter," " keyseater," " store-room," " lathe," " milling 
machine," and " fitting," as shown by the list of operation 
numbers. 
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The first operation on the bevel-gear blank is that of chucking 
in the Gisholt turret lathe and performing operation " a." This 
op^ation consists of boring, facing, and tiiming the surfaces 
designated by the line a on the drawing (Fig. 9) which starts in 
the bore and terminates at the outer angle of the tooth section. 
This line is broken, the break being one short dash. One short 
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dash indicates that it is the first operation. The seomd opera- 
tion " b " is indicated on the drawing by another broken line ft, 
the break con^ting of two short dashes. The operator on the 
turret lathe does not change from one operation to the other on 
each piece; he does one operation on each piece first and then 
changes his chuck and tools to do the second operation, and so on. 
When the lot of castings and the routing tag are delivered to the 
turret lathe, a check mark is made by the clerk on the shop office 
drawing, opposite the symbol. This mark shows that work has 
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been started on these parts. Further records are made from the 
cost cards, a sample of which is shown in Fig. 1 1. The cost cards 
are stamped in a time recording clock when the job is started 
and when completed. They are partly filled out by the shop 
office cleik, the order ntamber, piece number, operation, and num- 
ber of pieces being the items entered. The cards then go to the 
foreman who keeps them in a card rack with index tab cards to 
des^nate the various operations. Thus there will be cards for 



m ORDER NO. PIECE NO. 
l.Sa..M^-- :^J-/S?.. 


OPERATION jfjQ...^ 

"NO. PCS. -^ .£r- 
■ORDERED.._.,_««?3 


-/- :. 

IVO. PCS. 


^WORKMAN,..1fee<r_.yOi*:^./*^.;^X^f.2.rr-. 

'jNO.7 -CARD ',._.. DATE . " 


BATE 


MORNIhQ I AFTERNOON 1 OVrRTIME | 
IN j our 1 IN I OUT y IN ' OUT | 


t? IE 








V \ ; " 


M-17 








1 1 ! 


,E-1S 








1 i 1 . ■ 

1 1 


IM 








U'. 








1 i 



««.! 



Top Portion of a CoM Card 



practically all the operations enumerated on the schedule of 
operations. 

The turret lathe operator who machines the bevel-gear blanks 
is charged with twenty-five pieces, an extra piece being supplied 
to replace any casting found defective or spoiled. When he 
finishes operations 12-a and la-b, the time of completion is 
stamped in the time recorder, and the card is turned in to the 
foreman, who then gives the workman another job, and the cost 
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card for the operation is stamped in the " in " column. The 
cards for completed operations are collected each morning, and 
the completed operations are checked off on the shop office blue- 
prints for operations 12-a and 12-b. The same is done for all the 
other parts on this sheet and on the other sheets for the lot of 
machines going through. 

When the turret lathe man completes the lot of bevel-gear 
blanks and so reports to his foreman, the report indicates to the 
shop office that the lot has been delivered to the machine for 
the next operation. An order is not considered complete until 
the delivery is made. 

The next operation in this case is that of gear cutting. Twenty- 
five turned and bored blanks are delivered to the gear-cutting 
department together with the routing tag and blueprint, Fig, 9. 
The operator to whom they are given stamps the time of begin- 
ning in the " in " colimm of a cost card filled out for operation 13, 
and, when the lot is completed, the time is stamp>ed in the " out " 
column, as before. In this case, one blank was found defective 
when cut so that only twenty-four perfect gears were turned over 
to the keyseater for operation No. 16. The cost card is sent into 
the shop office and operation 13 checked off on the shop office 
record blueprint. 

The orders for castings also originate in the drawing office, and 
the prints are not issued to the shop office until the castings are 
delivered by the foundry. The drawings are made to convey all 
necessary instructions to the workmen; thus, when parts are to 
be drilled or bored in jigs, the jig nmnber is ^ven on the drawing. 
For example, the driving pulley sleeve and driving chain sprocket 
sleeve, symbols 32-108 and 32-iog, are drilled in jig No. 616. 
This jig will be found in the tool-room in rack 6, on shelf E, in 
section 1-2. The description and location of the jig are given 
on 3. card, Fig. 12, filed in a card index in the tool-room. 

From this outline, it will be understood that a constant record 
is available in the shop office which shows, from day to day, the 
pR^ess of work on any lot of machines, and the location of all 
parts. It also shows the number of parts spoUed and indicates 
on what operation they were spoiled. The costs can be calcu- 
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lated for a machiiie or lot of machines in any stage of construc- 
tion. The simplicity of this system is shown by the fact that one 
clerk attends to all its details after receiving the blueprints bom 
the drawing office. 

Sjrstem of American Machine ft Foundry Co. — The drafting- 
room is necessarily the starting point of all machine shop work, 
but at the plant of the American Machine & Foundry Co., 
Brooklyn, N. Y., the draftii^-room is of more than usual promi- 
nence. Not only is it called upon to fulfill the usual function of 
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fig. la. Sunple Index Card •howing Locatioa of a Jic in tlie Tool-room 

designing, but it also includes, as a subsidiary department, the 
production department which has charge of ordering the patterns, 
castings, and material for filling each order that is received, and 
of determining the best method of machining each part, and the 
most satisfactory way of routing the work through the factory. 
The production department also looks after issuing blueprints 
and material to the factory, sending the necessary jigs and fixtures 
to each department in which they are to be used, and keeping a 
record of the progress made with each individual order. 

As the work handled by this company consists of building 
high-grade special automatic machinery, the designing is of a 
diversified character, but there are certain customers for which 
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the same general class of work is constantly beiiig done. For 
instance, a great many automatic machines for the manufacture 
of cigarettes are constantly being built. It is obviously desirable 
for men with previous e^qjerience in this class of designing to 
handle all such work which comes to the factory. In order to 
make this possible, the drafting-room is subdivided into depart- 
ments, each of which is in charge of a chief draftsman of wide 
e]q)erience in his particular line of work. Thus, the cigarette 
machine department is in charge of a man who has designed a 
great many machines for the automatic manufacture of this par- 
ticular product, and he has a wider knowledge of the field than 
any general designer could be expected to possess. Parts of a 
cigarette machine will be considered in describing the shop 
system. 

Symbols and Part Numbers. — Each machine is designated 
by a symbol that usually consists of the initial letters of the name 
of the machine. For instance, the standard cigarette machine 
built by this company is designated by the symbol " SCM." 
Each part of this machine is designated by a number, and parts 
which assemble together in the machine have consecutive num- 
bers. For instance, a certain shaft for use on this machine is 
des^nated by the symbol and number " SCM-408," while a 
bushing which is assembled on this shaft has the number " SCM- 
409." The convenience of this method hes in the fact that an 
assembler looking over his detail drawings is able to determine 
what parts go together by their numbers. The detail drawing 
of each part is made with a partial cross-section of those parts 
which assemble on it, each part being referred to by its symbol 
and number, thus doing away with the necessity of giving special 
instructions to the assembling department. 

Work of the Production Department — When an order is 
received frwn a customer, a typewritten copy is sent from the 
ofGce to the production department, where a memorandum of 
this order is made out expressed in the symbols and numbers used 
for designating the machines or machine parts that are called for. 
Spaces are left for the insertion of serial order numbers, and the 
memorandum is sent down to the office to have these numbers 
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assigned to the order. The correspondence form for use between 
different departments, which is shown in Fig. 13, is employed for 
this purpose. When the memorandum is received in the office, 
the order numbers are inserted and it is returned to the produc- 
tion department, where one of the clerical force proceeds to make 
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out a specification sheet and a list of all parts which must be 
provided to fill the order, the proper symbols and nimibers being 
applied to the notation of each part. 

In the case of new machines of a type that has not fonnerly 
been built in the factory, it is necessary to order the patterns 
for parts which are made from castings, and special forms 
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are provided for this purpose. In the case of standard ma- 
chines, it is necessary to look up the old patterns preparatory 
to issuing orders for castings. The system employed in storing 
patterns and keeping track of them makes this an easy matter. 
Each pattern is given a number and bears a symbol of the ma- 
chine for which the part made from it is intended; and the 
patterns are stored on numbered shelves. The form shown in 
Fig. 14 is used to keep track of the location of each pattern. Re- 
ferring to this illustration, it will be seen that the form gives 
complete information regarding the pattern, its number, symbol, 
and location on the pattern storage shelves. The original cost 
of the pattern and other useful information is also included on 



this card. When castings are to be ordered, the pattern is drawn 
from the pattern storage room and sent to the foundry, together 
with an order for the required number of castings to be made 
from it. The form shown in Fig. 15 is used to record the fact 
that the pattern of a certain symbol and number was shipped to 
the foundry on a specified date. When the castings have been 
made and the pattern returned, the date of its receipt is recorded 
on the card opposite the date on which shipment was made, and 
the pattern is returned to the pattern store-room. When both 
dates on the card are filled, it shows that the pattern has been 
returned, but if the space for the return date is blank, it indicates 
to the production department that the pattern has not come back. 
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In ordering castings or other material, the form shown in Fig. i6 
is sent to the purchasing department requestiog the purchase of 
a specified number of castings. 

When the castings arrive at the receiving room, the production 
department b notified to that effect. The production depart- 
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TIc.17. ReqnicitioiiFoniiiiaadinorderiocMataritlMntonttoSliop* 
ment then orders the castings to be sent to whatever department 
will perform the first machining operation on them, the material 
requisition form shown in Fig. 17 being used for that purpose. 
In making delivery of castings or other material, the receiving 
department uses small tags of the form shown in Fig. iS. These 
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tags are either pink, blue, or yellow, according to whether the 
material is to be used for a regular order, a. repair order, or an 
e:q>erimental order. As a check on the prompt delivery of ma- 
terial by the receiving department, the production department 
notifies the d^artment in which the first machining operation is 
to be performed that the 
material has been re- 
ceived, the form shown 
in Fig. 19 being used for 
this purpose. 

Method of Accounting 
for Jigs and Fixtures. — 

The production depart- ^*^ T«««dini«din*M.t«i.itoahop. 
ment also has supervision over all jigs and fixtures used in 
the factory. When the blueprints have been made for a given 
order, and the necessary material to start the order has been 



Fl|. 19. Form nsed in notlfyiiic ^op« that UatMUl i« on Hand 
taadj for Qae 

received, the production department sends out the requiate tools 
to each department in which work is to be done on the order 
in question. This is only in the case of jigs or fixtures that are 
used at more or less infrequent intervals. Those that are in 
quite general use are kept in the departments in which they are 
needed to avoid loss of time in transferring them back and forth 
between the jig-room and the factory. The form shown in Fig. 
20 is used for keeping a record of each tool in the jig-room; and 



DiQitized^yGOOgle 



38 SHOP MANAGEMENT 

it will be seen that spaces are provided for recording the name 
and number of each tool, and its proper place in the jig-room. 
The form reproduced in Fig. 21 is used for sending tools out to 
different shops. As in the case of the pattern records, this form 
shows, at a glance, what tools have been returned from the factory 
and what ones are still outstanding. After the work for which 
each tool is used has been completed, the work and the tool are 
sent to the inspection room where the tool is examined to see that 
all its parts are complete and in good condition before it is re- 
turned to the jig-room. 

Data Recorded on Drawings. — The detail drawings of indi- 
vidual parts are made on large sheets from which tracings and 



Fig. 30. A Cud from ProductiDii Depirtmeat's Tool Record 

blueprints are made, and the blueprints are afterward cut up into 
individual sheets. In preparing to send these small sheets, or 
" cut-ups," out to the factory, the production department stamps 
them on the back with a rubber stamp. This stamp gives the 
order number and the color of the tag to be used; i.e., whether 
the work is for a regular order, a repair order, or an experimental 
order. The job order, the number of pieces required, and the 
date on which the print is sent out are also given, together with 
the department numbers in which the work is to be done. These 
department numbers are given in the order in which the work is 
to be sent through them. The olueprints are all sent down to the 
assistant superintendent, whose first duty is to look over the 
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arrangement of the departments through which the work is to 
pass, and see that the routing has been specified to the best 
possible advantage. If it is necessary to make a change in the 
routing, the blueprint is returned to the production department 
to have the same change made on the transfer cards. The 
assistant superintendent also notes the stock to be used in the 
space entitled " stock req.," after which a clerk fills out the ma- 
terial requisition form shown in Fig. 17, upon which the necessary 
material is ordered. 

Following Progress of Woi^ in Shop. — For use in keeping a 
record of each order going through the shop, the production de- 



Fig, i 



partment maintains a set of transfer cards, the forms of which 
are shown in Figs. 22 and 23, these forms being printed on the 
opposite sides of the same card. The fonn shown in Fig. 22 is 
used to keep a record of the castings that have been ordered, the 
number that have been received on various dates, and the number 
that have either been spoiled in machining or found defective. 
Fig. 23 shows the form used for keeping a record of the transfer 
of work from department to department. This form provides a 
space for entering the part and job order numbers and the symbol 
and number of the part, together with the date on which the 
blueprints were sent out to the factory and the number of parts 
ordered. Spaces are provided for recording the number of parts 
completed daily in each department, and for the transfer of such 
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work to the succeeding department. These two forms axe used 
for followii^ the progress made in machining castings. For 
keeping a record of the machining of other parts, such as steel 
shafts, etc. — where the material is not a casting — a card printed 



Hf. 33. Fonn M«d for Kceordiag Ordor and lUeaipt of C«rtnf» 



Fleas- 

with the same form as that shown in Fig. 23 is used. This form 
is printed in black on a yellow card, while the castings record is 
kept on a form printed in red on a white card. In this way, the 
production department is able to distinguish between the two 
classes of work. 
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Transfer of Work to Inspoctioa Department — When each 
department finishes work on a given order, a tag of the form 
shown in Fig. 24 is filled out and attached to the work, which is 
then forwarded to the inspection department. The upper part 
of this form provides spaces for the name of the operation, the 
order number, the symbol and piece numbers of the part, the 
number of pieces required, and the date. If the work is required 
in a hurry, the department doing certain work will not wait until 
the order has been completed before forwarding it to the inspec- 
tion department, but will forward a portion of the work with a 
tag of the form shown in Fig. 24. The inspector counts the work 



K(. 34. Card ued in delivAdng Work to Inapectioa Dapaitment 

and records in the space on the card the number of pieces re- 
ceived, and then writes his initials opposite this number in 
another space provided for that purpose. This tag is perforated 
across the end so that it is easy for the inspector to tear off the 
card and return it to the department handling the first operation. 
When the next lot of pieces is forwarded to the inspection de- 
partment, the card is sent with them and the number of pieces 
recorded in the same way, this being continued until the com- 
plete number of parts has been machined. Each shop foreman 
has a box on his desk in which these cards are filed when returned 
by the inspection department. After the inspection department 
has looked over the work, a new tag of the same form is made out 
and attached to those pieces which have been found satisfactory; 
the pieces are then sent on to the next department. This enables 
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work that is required at once to be handled without any unneces- 
sary delay. 

Tags of the fonn shown in Fig. 24 are printed on either pink, 
yellow, or blue cardboard, according to whether the work is 
required to fill a standard order, a repair order, or an experimental 
order, as previously mentioned. The colors of these cards enable 
the shop foreman to determine, at a glance, to which class the 
work belongs and advise him as to the method of procedure to 
follow in handling it. The standard orders are the regular manu- 
facturing operations for which jigs and fixtures are provided. 
After the jig has been set up on the machine for handling a given 
class of work, the first piece is made and sent to the inspection 
department to determine its accuracy. If it is found satisfactory, 
subsequent pieces are given a more rapid inspection, the jig being 



relied upon to maintain the necessary dimensions. In the case of 
repair work, jigs and fixtures are also used, but, as such parts are to 
be shipped out and absolute reliance must be placed on their inter- 
changeability, each part is given a thorough inspection before being 
shipped. Parts for the experimental orders are made without the 
assistance of jigs or fixtures of any kind. This work is usually 
assigned to the most skilled mechanics, but even under such con- 
ditions it is found advisable to have each part subjected to a most 
rigid inspection before it is sent on to the assembling department. 
Time Records. — A time card of the form shown in Fig. 25 is 
printed on the back of each tracer card. Space is provided for 
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the time and date upon which each job was started and finished 
and for the name and number of the operator. This card is for 
the guidance of the foreman in enabling him to keep track of 
his men. The time-keeping department keeps, an independent 
record of each job on cards of the form shown in Fig. 26. Spaces 
are provided on this card for the name and number of the opera- 
tor, for the date and the job nmnber, and the time at which he 
started and stopped work on a given job. The different classes 
of operations are tabulated on this card and, in using it, the time 
clerk draws a line through the figures indicatii^ the time of 
starting and stopping work and the operation performed. The 
card is then sent to the foreman and turned over by him to the 
cost-keeping department. In handling standard orders, little 
trouble is experienced in maintaining a satisfactory rate of pro- 
duction, but the record of production time on repair and experi- 
mental orders is of great assistance in making sure that the work 
is turned out in reasonable time. The time required for pro- 
ducing any given job b compared with that taken for performing 
work of a similar nature which was done in the factory at other 
times, ajid if an exces^ve amount of time is taken in any case, 
the foreman of the department in which the work was done is 
given an opportunity to explain the cause. 

Issuing Blueprints. — The method of issuing a single set of 
blueprints which follows the work from department to depart- 
ment is adopted where a relatively small number of parts is to be 
made. In many cases, however, a single order may be received 
for as many as two himdred machines, and this will keep the 
factory busy for a considerable length of time. It would ob- 
viously be impractical to hold all of an order in a given depart- 
ment until it was completed. To obviate the necessity of such a 
course, the production department supplies each department in 
the factory that is to work on the order with a complete set of 
blueprints, and as fast as the work is completed it is sent on from 
department to department, the method of recording the work on 
the transfer cards (Figs. 24 and 25) being that previously de- 
scribed for the case where less than the entire number of pieces 
called for on the order was forwarded to the inspection depart- 
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ment. In this way, the work can be handled in an expeditious 
manner. If a certain quantity of parts is required ahead of the 



Fig. afi. Form of Cud lued bjr ^une>ke«peTB 

full amount, an excess amount of parts is started to provide for 
the possibility of damage or defective parts being found, and 
this work is pushed along as rapidly as possible. 
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Defective Work. — In every factory it occasionally happens 
that work is spoiled in machining or that castings or other mate' 
rials are found to be defective. When such a condition arises in 
the work handled by the American Machine & Foundry Co., the 
job is held up by the inspection department and the production 
dq>artment is notified that a certain number of pieces has been 
found defective. Certain parts are carried in stock to provide 
for such contii^endes, but if stock parts are not available for 
r^Iacement purposes, the method of procedure depends upon 
whether a single set of blueprints is provided, which follows the 
work from department to department, or whether each depart- 
ment works from a separate seL When a ^gle set of prints is 
used, the inq>ection department fills in a form stamped on the 
back of the blueprint and sends the print to the production de- 
partment. If the parts are in stock, the required niunber will be 
withdrawn and the number of parts called for on the print reduced 
to correspond. If the parts are not in stock, the blueprint will 
be returned to the assistant superintendent who will send it to the 
department that performs the first operation. The inspection 
department holds up the remainder of the order, \mtil the re- 
placement parts have reached the same stage as the rest of the 
work. If a separate set of blueprints is issued to each depart- 
ment and the replacement caimot be made from stock, a special 
blueprint will be issued to follow the work Iram department to 
department. When the replacement order has been brought to 
the same condition as the remainder of the regular order, the 
in^>ection department will combine the two and destroy the 
replacement blueprint. 

There are few factories of any prominence that are not capable 
of turning out work of the necessary accuracy and finish to meet 
the requirements of thdr customers; but there are a great many 
shops that are hindered in the production of their work through 
lack of system or through the use of inefficient systems which fail 
to accomplish the results for which they were installed. The 
system described is one which combines the valuable characteris- 
tics of amplicity and efficiency. It was worked out to meet the 
requirements of a plant dealii^ with a great variety of special 
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work in addition to standard manufacturing work, and its prin- 
cipal features may be applied in other shops and factories. 

Stock-keeping System. — In all manufacturii^ establish- 
ments, a great deal of money can be lost or saved in the stock- 
room. In many cases, however, this department is placed in 
some poorly-lighted, ill-ventilated, obscure part of the building 
and is in charge of a man who has probably secured the position 
in consequence of a good memory or his inability to become a 
mechanic, and who is very frequently incompetent, probably due 
to his being very much underpaid. As assistants, there are usu- 
ally with him a few boys or old men who cannot be usefully 
employed in other departments. 

The system of stock-keeping to be described has been tried in 
various plants and proved to be very successful, not only from a 
production, but also from a pay-roll, standpoint. It must be 
understood, however, that the success of any system depends 
largely on the cooperation of the office and accounting depart- 
ments with the stock-keeper, and any error or misunderstanding 
between them should be investigated ind settled at once; for 
frequently, even in the best managed plants, the office is obliged 
to call on the stock-keeper for information, and his prompt at- 
tention facilitates matters. 

The stock entering into the finished product which is kept in 
the stock-room should be drawn out, as required, on orders signed 
by the proper authority — usually the foreman of the depart- 
ment concerned. This stock may be divided into three classes: 
finished stock, rough stock, and supply stock. Under the classi- 
fication " finished stock " are included all the parts which are 
manufactured in the plant. The rough stock includes all pur- 
chased materials such as steel, iron, rough castings, etc. Supply 
stock constitutes such materials as paint, waste oil, small tools, 
etc., and at times includes such things as advertising matter, 
letter-heads, envelopes, and office supplies. The first-mentioned 
of these supplies are frequently included under the " rough- 
stock " head, but experience shows that, by keeping these sup- 
plies under a separate heading, better accounting results may be 
secured. These divisions may be varied to suit the requirements 
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of the accountii^ department, but in most cases these three 
divisions will be found sufficient. 

Stock Numbers. — It cannot be too forcibly stated that every 
article in a stock-room should be known by a number in addition 
to its n a m e, and, wherever possible, that number should appear 
on the requisition for material. In good manufacturing systems, 
the use of names for parts may be entirely eliminated, numbers 
being used exclusively, the result being better and quicker service 




ng. a?. Plan of Stock-room for Kaepinc Huhino Puts 



in the filling of orders. The use of letters in designating material, 
except where absolutely necessary, b to be avoided, although in 
some cases a letter is placed before or after a number to show the 
kind or quality of the material. For example, 211A might mean 
casting; 6426, forging; and so on, although a system of number- 
ing may be devised that is equally effective. For instance, if the 
product is a machine consisting of a nimiber of minor assemblies, 
all numbers ending with o would designate an assembled part; 
01, a screw; 03, a casting, and so on. By such an arrangement, 
a parts-list may be made up and mastered after a little study. 

Locatioa and Arrangement of Stock-room. — The center of 
the building seems to be the generally preferred poMtion for the 
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Stock-room, although, in many cases, a better location is at the 
end of the building, as near the office as possible, for in the former 
case a considerable drawback arises should it ever become neces- 
sary to enlarge this department, as other departments would be 
more or less inconvenienced. Furthermore, firmer and better 
structures for holding material may be built at the end of the 
building. 
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The drawers or shelving for parts that are in constant use 
should not be more than seven feet above the floor, the space 
above this being utilized for such parts as are only occasionally 
called for. In so arranging the parts that they may be readily 
located, an indexing system has been devised which, with slight 
variations, may be suited to any special buaness. Fig. 27 shows 
the plan view of an arrangement used by a plant manufacturing 
a number of small machines. This room which is about forty 
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feet square is divided through the center by an aisle four feet wide 
and is .subdivided into sections, tiers, and compartments. The 
tenn " section " is applied to the construction on either side of 
the aisle, that on the right being designated by even nmnbers 
and that on the left by odd. These sections are divided into 
" tiers " which represent spaces between the uprights and are 
alphabetically lettered to avoid the confusion of numbers. The 
" compartments " are the drawers or shelving for holding parts. 



STORfeS ORDER «,r.FB »f, Z*^?? 
BEUVERTOZia D€IT. fi DATE /l//* LOT Htt Sh 


(WW 


BUOWTIM 


-0. I^ 


St 


iS 


\ 


100 


n*^6 cc^^^u^..^^ 


fxsi 






































































































































6/6 


^11-^ \ji^^^ptV 


fc3-T.^r7^a>v 1 



Fig. ag. Stock Reqnldtton SUp 

Sheet steel or heavy tin is the most practical and durable con- 
struction material for drawers. They should be made inter- 
changeable, the tiers being fitted with strips to hold interchange- 
able boards upon which the drawers can rest. In drawers that 
are of the same width as the tiers, these strips may be fastened 
to the sides and will be found to work very satisfactorily. 

Parts-list and Stock Requisition. — The arrangement for 
taking care of the stock having thus been attended to, the appli- 
cation may next be considered. Fig. 28 shows a section of a page 
of a parts-list in common use, A requisition calls for part 4250 
which is shown in parts-Ust as being located in section i, tier A, 
drawer i (lAi). The stock clerk knows that i, being odd, is 
located to the left of the main aisle; A, being the first letter of 
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the alphabet, is the &rst tier of section i ; and drawer i will be at 
the bottom of a tier. One company has its product divided into 
sections, parts for wWch are drawn out, assembled, and then re- 
turned to the stock-room and again drawn out combined with 
other assemblies, completing the finished product. Fig. 39 
shows the form of stock requiation slip which is given to the stock 
clerk, who turns to the card or sheet shown in Fig. 30 of the cor- 
reqxjnding number, which readily locates the article desired. 
This order, after being filled, is checked and forwarded to the 





^■'fivyxjdJu i-4r-vy\, Cu),^/','v\, /J-T-SO 


™t 


=«*« 


NAME 


uc 


TLH 


OWP 


-yj-f/ 


/ 


'^f^-^Mle G/uyn' rfSjjfi^i.wv?- 


( 


a. 


/9 


^i^ 


3- 




( 


c. 


7.1 


^:>-Si 


% 


^^Z^ 


, 




n 


i-lSH 


1 


>ux 


^ 




li 


^zi-f 


1 


i^rJi 


1 




1 


a-x^i 




■\ ■■ (H^r^m 


1 


0. 


'9 


i^Xhl 


1 




T 


0. 


^ 











































































Plf. 30. Slock-keepei'B locition Cud 

office, where, after being priced, it is filed against the original 
order. It is not within the range of this treatise to discuss sys- 
tems of accounting, but it may be stated that the best results 
will be obtained where the least time is lost between filling the 
order and sending it to the accounting department. 

Stock Record. —The stock card. Fig. 31, gives a record of the 
in-coming and out-going material; and the stock clerk, after 
making deductions, should see that the amount in stock is above 
the low mark which is indicated in the upper right-hand comer. 
As soon as filled, these tickets should be forwarded and old cards 
filed numerically according to part number; but this work should 
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be done by the stock-keeper and not by his clerks. In every 
case where the ticket is to be forwarded or parts to be ordered, 
the ticket should be placed on the stock-keeper's desk where a 
glance at it will at once convey to him a knowledge of the way 
things stand in regard to this particular article. Every card 
should be gone over carefully before forwarding on account of 
arithmetical errors which are always likely to occur; and, if the 
stock system is used in connection with the so-called perpetual 
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' Pig. 31. Cud for Recording Stock In the Stock-room 

stock-record system, this is imperative, as Einy difference between 
a card and the ledger will cause unnecessary delay in checking for 
the inventory. 

Qualificatioiis of Stock-keeper. — The most important con- 
sideration in the organization of a stock department is the 
selection of the stock-keeper, who must be a high-grade man. 
This man who has charge of what may be the most valuable de- 
partment in the plant should be above the ordinary employe as 
regards both ability and character, and one who is indifferent or 
incapable should not be retained. Furthermore, he should have 
suflBdent capability to assume full control of his department. 
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By this it is not to be understood that the stock-keeper is to be 
allowed to adopt his own methods regardless of the prevailing 
policy of the management, but that he should be strong enough 
to fill his position without being constantly called upon to explain 
errors and accidents, as a man of this type would never be able 
to manage a department. 

Locating Shop Officials. — In many manufacturing plants, 
espedally of the larger sizes, there is some method of locating 
officials whose duties make it necessary for them to go to differ- 
ent departments. The most common method of locating such 
officials is by means of electric bells which are placed in various 
parts of the works. These bells merely serve to attract the 
attention of the official, who goes to the nearest telephone when- 
ever bis particular signal or call is heard. For instance, one ring 
might be the signal for the shop superintendent; two rings, the 
signal for the chief engineer, and so on. To avoid large numbers 
of rings, different combinations may be employed, such as one 
ring followed, after a slight pause, by two rings, etc. The ring- 
ing of these bells may be controlled by a telephone switchboard 
operator, either by means of an ordinary push-button, or by a 
mechanical device which repeats the signal automatically. An 
electrically-operated apparatus of the latter class which has 
proved effective is known as the " autocall." There is a central 
station located in the office which automatically transmits audible 
signab simultaneously throughout various rooms or departments 
of the plant, thus summoning any one of a number of men by 
means of a simple code. The controlling mechanism, or " cen- 
tral," automatically makes and breaks the signal circuit, thus 
causing the signals to sound. The signals are varied by means 
of a plug board similar to a telephone switchboard. In order to 
locate an official, the operator mserts the plug in a hole corre- 
sponding to that particular official's signal, and by giving the 
plug a quarter turn, a small electric motor is started. This motor 
drives a single revolving contact arm that engages various 
stationary contact fingers, and the desired call is sounded at all 
signal stations simultaneously, any desired number of times, at 
brief intervals. As the signals are bdng transmitted, a colored 
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prism pilot light in the central station cahinet indicates to the 
<^rator that the system is in operation. Electric bells are ordi- 
narily used in connection with this apparatus, but either electric 
homs or air or steam whistles may be installed. In structural 
steel shops, boUer shops, etc., where there is so much noise that 
bells might not be heard, the air or steam whistle is used, the 
former being preferable. If compressed air or steam is not avail- 
able, electric-hom signals may be substituted. 

Another method of signaling is by means of colored Ughts and 
numbers. In each department, there is a board having different 
numbers for every important official, and beneath each number 
there is a colored light. When one of the lights is switched on 
by the switchboard operator, the number above that particular 
light shows what of&dal is wanted. For instance, if the shop 
superintendent's number is 3, the various lights below No. 3 on 
each department board are switched on in case the superintendent 
is in some part of the works and he is wanted. As there is no 
audible signal, the light may, of course, be on without being seen 
by the proper official. 

Shop Telephone System. — One of the many important time- 
saving devices developed within the past few years, which merits 
the careful attention of shop managers, is the automatic inter- 
commimicatlng telephone. Its installadon in a plant means that 
machine shop superintendents are no longer subjected to the 
many annoyances occasioned in the past by the crude methods 
of communication in use, such as unreliable hand-liells, buzzers, 
unsanitary speaking tubes, etc. The very nature of the modem 
machine shop organizarion with its various departments covering 
a large ground area demands that some quick method of com- 
munication be installed that will put every department in close 
touch with any and every other department. It should not be 
necessary for the foreman of, say, the milling department to go 
to the foundry to ascertain why certain castings required for a 
rush order have not reached him. His time is too valuable to be 
thus wasted. Again, the shipping department, located perhaps 
in a remote part of the works, should be in as close touch with the 
superintendent as the drafting-room just out^de his office. 
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The automatic intercommunicating telephone, of which various 
forms are now on the market, brii^s all the departments of the 
modem machine shop in close touch with each other without 
involving charges for attendants. With its use, a higher stand- 
ard of efficiency can be obtained, and almost all the benefits of 
personal interviews can be enjoyed without the necessity of 
leaving one's own department. Orders can be transmitted and 
received almost instantaneously, and many mistaies be avoided 
on account of the facility provided for readily securing directions 
and checking up doubtful information. The telephone should 
not be used to transmit orders of which a record is required. All 
such orders, requisitions, data, etc., should be transmitted in 
writing only; but the telephone can be made a most valuable 
means for explaining points not clear in written communications 
or which perhaps need modi&cation in some detail to fit a certain 
condition. 

Shop Directory. — The shop directory is being introduced into 
many of the highly organized systems of modem manufacturing 
establishments. In practice it constitutes a not unimportant 
adjunct to industrial management. To have the place of resi- 
dence of every employe ready at hand must often prove a 
convenience. In case of fire, certain men might be needed im- 
mediately to fumish necessary Information concerning the works. 
It may be the electrician whose services are required to do emer- 
gency work. A man may not report for work and it may be 
necessary to communicate with him. In giving out overtime 
work, men may be picked more judiciously, so that a minimum 
amount of hardship may result. There are occasions when the 
addresses of the men permit of using the maUs for distributing 
literature or other mail matter. 

The record goes further than mere residence. Something 
of the man's history is kept, whether he is married or single, and 
if he has children — information which is usually sought when 
it becomes necessary to reduce a working force. It is important 
to have a record of each man's usefulness as a workman, including 
the particular line of work at which he is employed, and also any 
other branch of work in which he has had experience. Where no 



DiQitized^yGOOgle 



GENERAL SHOP SYSTEMS 55 

such record exists — and few works have it — information con- 
ceming the workmen is frequently sought for various reasons and 
is gathered piece-meal, geoerally at the cost of some Ume and 
trouble. Occasionally it cannot be obtained. In large estab- 
lishments, employing many men, there is no one with even general 
information concerning all the working force. The superin- 
tendent camiot keep track of more than the older employes; his 
information is usually only that which comes with long contact 
with his men in the routine of his duties. Each foreman knows 
his own men pretty well if he has been long enough in his portion, 
but there are always new men of whom no one has much knowl- 
edge. When a foreman leaves, his successor has to learn the 
force all over again. It is safe to assume that few foremen, in 
large or small establishments, could give the house address of a 
quarter of their men. The information needed for the shop 
directory is not difficult to obtain, as blanks distributed for the 
men to fill out will gather the necessary details, and as new men 
are employed, each can fill out the same blank, and its contents 
be added to the general record. 
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OBRBSAL TOOL AND SUPPLY STSTEM FOR LARGE PLART 

The development of an efficient s)^tem for the purchase of 
tools and accounting for them after delivery to the shops is one 
of the difficult problems which the mana^ment of every large 
factory has to work out. There are various requirements to be 
fulfilled. In the first place, the men in all departments of the 
factory must be kept supplied with the tools and supplies needed 
to carry on their work. Second, the tools must be of the type 
and quality which will do the greatest amount of work for each 
dollar expended. Third, they must be purchased in a way that 
insures obtaining the most advantageous price. Fourth, a care- 
ful record must be maintained to see that they are not stolen or 
needlessly damaged. Fifth, accurate accounts must be kept of 
all tools delivered to each tool supply room in order that they may 
be charged up to the department using them, when worn out or 
broken. 

After grasping the different phases of this problem, it will be 
evident that the man who can administrate the tool service 
department of a large factory must have a variety of qualifica- 
tions. He must be systematic, for there are a multitude of de- 
tails to attend to and records to maintain. It is important for 
him to be a trained mechanic in order to know which tools are 
capable of giving the greatest amount of service for each dollar 
spent, and he should possess a sufBdent knowledge of accounting 
to see that all charges made against all departments and credits 
in favor of them are correct. The system used in the mainte- 
nance supplies and tool service department of the Cadillac Motor 
Car Co., Detroit, Mich., was worked out to meet the require- 
ments of this company's factory, but it is capable of application, 
with slight modifications, in any large manufacturing plant. 

Function of Tool Service Department. — Before entering upon 
a detailed description of the work of the maintenance supplies 
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and tool service department, it will be well to know just what 
relation this department bears to the manufacturing departments 
of the factory. Briefly stated, it constitutes a central distrib- 
uting station for all tools and supplies used in the perfonnance 
of manufacturing operations on parts of Cadillac motor cars, 
although this department does not have jurisdiction over ma- 
terials which enter into the construction of cars. The handling 
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of tools and manufacturing supplies is only a part of the work 
of this department. In addition, it acts in an advisory capacity 
to the purchasing department by specifying the classes of tools 
and materials which are to be purchased. The head of the de- 
partment is a trained mechanic and is able to order the type of 
tools or class of supplies which is best suited for the particular 
purpose to which it is to be put. The maintenance supplies and 
tool service department is held responsible for the quality of all 



DiQitized^yGOOgle 



S8 SHOP MANAGEMENT 

tools and supplies which are delivered to the factory. For this 
purpose, it has a corps of inspectors in addition to a fully equipped 
chemical and physical laboratory; and all took and supplies 
are either inspected or tested before being accepted, so that 
positive assurance is obtained that their quality is satisfactory. 
The relationship of the maintenance supplies and tool service 
department to other departments of the factory is shown dia- 
grammatically in Fig. i. 

The material handled by the maintenance supplies and tool 
service department is divided into three general classifications 
as follows: i. " Long-lived tools," which are understood to be 
tools which have a working life of considerable length. 2. 
" Short-lived or consumable tools," which is the name applied 
to a great variety of tools used for manufacturing purposes that 
are not capable of being used for any long period, drills, taps, 
dies, files, and hacksaw blades being typical examples. 3. 
*' Manufacturing expense supplies," which include such materials 
as sand paper or lubricating oils. 

How the System is Operated. — For the purpose of giving a 
detailed description of certain features of this system, assume 
that the foreman in one of the departments of the factory re- 
quires a number of tools of some type which has not been pre- 
viously used in the factory. To obtain such tools he must make 
application to the maintenance supplies and tool service depart- 
ment for them, explaining for what purpose the tools are to be 
used. This application will be turned over to one of the in- 
spectors of the department, who is a mechanic of wide experience, 
and it is the duty of this man to decide, first, whether the foreman 
has need of the tools for which he has made a requisition, and 
second, whether the tools which he specifies are those best suited 
for the purpose. If the inspector reports favorably on the fore- 
man's application, the maintenance supplies and tool service 
department will issue a " T-requisition " for the purchasing de- 
partment, authorizing the buying of a specified number of the 
tools in question. 

In writing this T-requisition, use is made of the form shown in 
Fig. 2. Six copies are made out which are marked first copy to 
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sixth copy, inclusive, but which are otherwise virtually the same, 
so that only one copy is illustrated. In the lower left-band comer 
of the form there are places for a T-requisition number and a 
purchase order number, but an arrangement has recently been 
made whereby the " No. T." is used as the " P. O. No." At the 
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same time that the T-requisition is made out, an entry is made 
on a white order card, shown in Fig. 4, and the pink copy of the 
requisition is stamped " Entered on Order Card," to show that the 
order has been issued. This card also records the receipt of tools. 
The use of the six copies of the T-requisition issued on the pur- 
cha^g department is as follows: The first is sent to the pur- 
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chasing department as authority to buy. The second copy is 
filed by the tool tracer in the maintenance supplies and tool serv- 
ice office on a file labeled " unfilled orders " until such time as 
the order has been completed, as e^lained subsequently. On 
the back of this copy the toot tracer records all correspondence, 
and notes progress being made in filling the order, which infor- 
mation is avaUable to all interested parties. The third copy is 
held on the inspector's file until the tools are received, to serve 
as a notice that he has these tools to inspect, and after receipt 
and inspection of the tools the inspector's copy of the T-requisi- 
tion is destroyed. The fourth copy is sent to the foreman of the 
department who ordered the tools to notify him that his order 
has been taken care of and will be filled in due course. It was 
stated that the form of all copies of the T-requisition is virtually 
the same, but in the case of the fourth copy which is sent to the 
foreman, information is given in regard to the clerks in the main- 
tenance supplies and tool service department to whom written 
or telephone messages should be addressed in making any in- 
quiries in regard to the tools in question. The fifth copy is given 
to the tool tracer whose duty it is to follow up the job represented 
by the T-order to be sure that satisfactory progress is being made 
in filling it. The sixth copy, which is sent to the cost accoimting 
department, is filed by order nimiber so that the invoice may be 
properly classified when the goods are received. For the drills 
called for on the order shown in Fig. 2, the invoice would be 
classified under account No. 58. The cost accounting depart- 
ment also makes out a cost card which is used for reference in 
pricing wom-out tools when they are released, as will be explained 
later. 

Receipt of New Tools in the Factory. — At the time that the 
new tools are delivered to the factory, the receiving department 
makes out five copies of the receiving slip shown in Fig. 3, three 
of which are sent to the maintenance supplies and tool service 
department together with the goods. The first copy is signed 
and returned to the receiving department, where it is filed ac- 
cording to the date and the name of the firm which supplied the 
tools, serving as this department's receipt for the goods which it 
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has sent out. The second copy is kept with the goods until they 
have been inspected. If they are found to be " O. K," and the 
copy of the receiving slip conforms with the inspector's copy of 
the T-requisition (Fig. 2), the receiving slip is signed by the in- 
spector and attached to the inspector's copy of the T-requisition. 
These slips, together with the tools, are then sent to the stock- 
room where the balance in stock is added to the quantity re- 
(xived, and noted on the receiving sHp, as indicated by the 90 in 
a drcle in Fig. 3. This is used as a check against the balance 
which qjpears on the stock card. The stock-keeper then signs 



i 






■•C. 


— 


POSTED 





the receiving sKp and notes the location of the tools in the stock- 
room under the space provided for remarks; and this second copy 
of the receiving slip, together with the inspector's copy of the T- 
requisition, is then handed to the tool tracer to notify him that 
the tools have been delivered to the stock-room. The tool 
tracer destroys the inspector's copy, attaches the pink copy to 
the receiving sUp, and hands them to the file-record clerk, who 
is then ready to close the order card. Fig. 4, and make the proper 
notations on the stock card, Fig. 5. He then stamps the re- 
ceiving slip " Posted " and files it by the T-requisition number. 
The third copy of the receiving slip goes to the foreman of the 
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department fbr which the tools were ordered, to notify him that 
these tools are in the stock-room. The pink copy of the T- 
requisition is stamped " Completed " and filed by the T-requisi- 
tion ntmiber for future reference. 

How Different Classes of Supplies are Identified. — For the 
purpose of keeping accounts, each different class of took or main- 
tenance supplies is charged to a different account, and these 
accounts are all deagnated by numbers. Fig. 4 shows the card 
on which the order is entered at the time that a T-requisition is 
sent to the purchasing department, authorizing it to buy the 
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supplies called for. The order card has spaces at the top for enter- 
ing the name, description, and size of the tool, and the account 
number to which it is to be charged; the lower part of this card 
provides spaces for noting the dates on which the tools are re- 
ceived, the T-requisition number which goes in the column headed 
" Req. No,," the number ordered, number received, and the 
balance due. The column headed " Bal. Due " is filled out in 
cases where a considerable number of tools are ordered and 
where the immediate necessity for these tools makes it advisable 
to have them delivered in installments. In any case, this card 
shows the condition of the last order issued for tools of the par- 
ticular type to which it refers. 
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The stock card, Fig. 5, has two spaces on the left marked 
" Min." and " Order." This refers to the number of toob of 
this kind which must always be kept in stock, and when the num- 
ber has been reduced to this minimum, it means that an order 
must immediately be issued for the necessary number to bring the 
supply on hand up to the maximum quantity. It will also be 
noted that the location of this particular tool in the tool stock- 
room is entered beside the heading " Location." The arrange- 
ment of the card will be self-evident with the exception of the 
colimins headed " In," " Out," and " Balance." Each time 



new tools are delivered to the stock-room, the number received 
is recorded in the " In " column, and, similarly, each time tools 
are sent out to one of the tool supply rooms, the tiiunber sent out 
is recorded in the " Out " column. By adding to or deducting 
from the previous balance number, the existing balance on hand 
is found and recorded in the column provided for that purpose. 
A record of receipt is made on the stock card shown in Fig, 5 
at the time the tools are delivered to the stock-room. The order 
and stock cards are kept in filing cabinets in the office of the 
maintenance supplies and tool service department. At the time 
that the receipt of new tools is recorded on the stock card, a 



DiQitized^yGOOgle 



64 SHOP MANAGEMENT 

corresponding entry is made on a stock bin card, shown in Fig. 6. 
Cards of this type are held in clips on each of the bins, and con- 
tain a record of the number of tools in the bin. The records on 
these cards also serve as a check on the records of the balance 
which appears on the stock cards. The manner in which this 
card is filled out will be evident from the description of the stock 
card. 

How die Foreman Proceeds in Ordering Tools. — The main- 
tenance supplies and tool service department has a central stock- 
room to which all new tools and supplies are sent at the time they 
are delivered to the factory; and distributed around the plant 
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are a number of sub-departments known as " tool supply rooms " 
which act as middlemen in the transfer of tools from the main 
stock-rocMn to the different departments of the factory. The 
men in the factory go to the tool supply rooms for anything they 
need; and when the attendant finds that his stock of any tool is 
running low, which seldom happens due to automatic replace- 
ment each week of broken and worn-out tools, he sends up to the 
central stock-room for more. In making requisition for supplies, 
use is made of the form shown in Fig. 7, which is made out in 
duplicate and sent up to the maintenance supplies and tool service 
department by a messenger. Both copies are handed to one of 
this department's inspectors, who passes upon the propriety of 
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the tequisition, and if found O. K., sends it to the stock-room 
where an order number is assigned to the deUvery of tools, after 
which the proper entry is made on the bin card and the tools called 
for are handed to the messenger who takes them back to the tool 
supply room. 

At the time that the tools are removed from the bin, a proper 
entry is made on the card held in the clip on this bin to show the 
balance which still remains on hand; and the requisition sUp is 
stamped " Filled " on back. The first copy of the requisition is 
sent on to a requisition clerk who enters the item in the " requi- 
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sitions filled " book. This book is maintained to be sure that all 
requisitions are properly accounted for, and does away with the 
possibility of lost requisitions. One copy of the requiation goes 
to the file-record clerk to make the proper entry on the stock card 
and figure the balance on hand ; and finally, the requisition slip 
goes to the cost accounting department, where the proper ad- 
justment of accounts is made and the sUp filed by its order num- 
ber. The mmiber 30 with a circle drawn around it, on the slip 
shown in Fig. 7, represents the number of tools that remain on 
hand after the order has been filled. When the slip reaches the 
file-record clerk, he calculates the balance on hand from the data 
on the stock card, and the balance obtained must agree with the 
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number on the requisition slip; otherwise an investigation will 
be instigated to determine the cause of the discrepancy. 

When the tools are given to the messenger to take to the tool 
supply room, a list of the tools is made on the form shown in 
Fig. 8, to which has been assigned the same order number as 
shown on the requisition, and the messenger signs this form with 
the name of the foreman of the tool supply room to which the 
tools are going, together with his own initials. This form is filed 
in the maintenance supplies and tool service office by requisition 
number and serves as a recdpt for the toob that have been sent 
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out. At the tune the tools are sent from the central stock-room 
to the tool supply room, a slip of the form shown in Fig. 9 is made 
out and sent to the foreman to notify him that the tools he needs 
are in his tool supply room ready to be drawn out on the work- 
men's tool checks. When tools are received in the tool supply 
room they are entered in a book known as the " incoming com- 
mercial tool " book, which shows the date received, requisition 
number, quantity and description of the tools, and contdns 
spaces to be used by the tool supply room man and clerk for 
checking when cards are put in the card hie and spaces assigned 
on the check board. 
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The second copy of the requisition slip, Fig. 7, goes to the 
tool supply room record clerk who makes an entry on cards of 
the form shown in F^. 10. These cards are made out in dupli- 
cate on red and white stock; the white copy is filed in the main- 
tenance supplies and toot service department and the red copy, 
in the tool supply room. On the day following the delivery of 
the tools, the second copy of the requisition slip is taken to the 
tool supply room, where the entry is made on a card, Fig. 10, to 
record delivery of the tools to the tool supply room. At the 
same time, the clerk checks the " incoming commercial tool " 
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book to show that the proper entry has been made on the card. 
Fig. 10. Later the man who has charge of the check boards also 
checks the book to show that a space has been assigned to the 
tools on the check board. 

Report to the Office. — On the day after the tools are sent 
from the central supply room to one of the tool supply rooms, a 
clerk takes the second copy of the tool supply room foreman's 
requisition slip and makes an entry on the card file in the tool 
supply room. The man in charge of the check board also sees 
that a space has been provided for the tools so that they may be 



DiQitized^yGOOgle 



68 SHOP MANAGEMENT 

checked out to a workman. Similarly, if tools are removed 
permanently, the tool supply room records musi show that such 
tools are no longer available. Each tool that goes out of a tool 
supply room is entered in a book known as the *' outgoing com- 
mercial tool " book which shows the date on which the tools 
were removed and the quantity and description of the tools, to- 
gether with spaces to be used by the clerk to check when removing 
cards, check-board man to check when check board has been 
corrected, and tool supply room man to cross-check when book 
and work are 0. K, Once a week the books of each tool supply 
room are gone over by the man in charge to see that they are 



checked up to date. In reporting conditions found in each tool 
supply room, hcuses the form shown in Fig. ii. The form used 
for this purpose provides a space for the number of the tool sup- 
ply room to which the report refers, and spaces for the date and 
the signature of the tool supply room man. In the space on the 
form, information is given concerning the order number and the 
number of toob, with their size and description, after which a 
check-mark is placed in one of the three vertical columns at the 
right to show if a tool has been sent out without being credited, 
if it has come in without being charged, or if no space has been 
provided on the check board for the tools in question. In each 
case, the date is recorded in the coliunn at the extreme right. 
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Emnining Records to Guard Against Shortage. — A minimum 
number is assigned to each class of tools and supplies, and re> 
corded on the stock card in the space assigned for that purpose. 
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When the file-record clerk, in the course of making deduction for 
tools sent out, finds that any article has reached the minimum 
amount, he filb out the fonn shown in Fig. 12, one copy of 
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which is passed to the inspector to determine whether or not 
the article is to be reordered. His knowledge of conditions in 
the factory is such that he can anticipate requirements and 
thereby control maximum quantities to carry in stock. If he 
finds that an order should go through, he O. K..'s bis copy of the 
form shown in Fig. 12, and hands it to one of the stenographers 
to make out a form, Fig. 2, authorizing the purchasing depart- 
ment to buy more articles of this particular class. The form 
shown in Fig. 12 is made out in triplicate; the first copy is used 
by the stenographer, as previously mentioned, and is finally filed 
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by the T-order number, which is written on the form shown in 
Fig. 2, The second copy is held by the record clerk until the T- 
order has been written, after which it b destroyed. Before the 
first copy is filed, it is attached to the T-order form which has just 
been made out, and sent to the record clerk who makes the neces- 
sary entry on the order card shown in Fig. 4. The third a)py of 
the form shown in Fig. 1 2 is sent to the stock-room for the purpose 
of checking the balance recorded on the stock card against the 
number of tools actually in the bin, in order to be sure that these 
two coincide. The third copy is then returned to the office and 
fijed by its card number " 2852 " for reference. 
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Obtaining Supplies from Central Stock-room. — The materials 
used in the factory which come under the clasEiiication " manu- 
facturing expense supplies," or supplies which are rapidly con- 
sumed, are ordered from the central stock-room on requisition 
slips of the form shown in Fig. 13. This slip provides for giving a 
description of the material, amount used, and cost, together with 
the purpose for which the material is to be used. Spaces are 
provided on this card for crediting the central stock-room with 
this amount of material and charging it against the department 



in which it is actually to be used. Before any manufacturing 
expense supplies can be sent out from the central stock-room, 
the requisition must be 0. K.'d by the inspector and an order 
number must be assigned by the stock-room for purposes of iden- 
tification. When the requisition is filled, the messenger signs 
a receipt for it, as in the case where an order is filled for tools, the 
form shown in Fig. 8 being employed for this purpose. The 
transaction is entered on the requisition record book by order 
number and the requisition slip, Fig. 13, is sent to the stock record 
clerk for adjustment of the stock cards, and then to the cost 
accounting department, where the proper adjustment of the 
accounts is made to cover the transaction. 
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WeeUy Replacement of Worn-out and Broken Tools. — If a 
man has a tool out on check and breaks the tool or wears it down 
to a point where he finds that it is no longer giving satisfactory 
service, he takes the tool to the foreman of bis department and 
gets him to sign a tool release slip which will enable him to return 
the damaged or wom-out tool to the tool supply room and obtain 
another tool or his check in exchange for it. For the purpose of 
releasing tools in this way, the foreman makes use of the form 






shown in Fig. 14, and when this form is turned in, an investiga- 
tion b conducted to see if the supply of this particular kind of tool 
has been reduced to a point where more should be ordered. This 
work is done by the foreman of the tool supply room, and after 
he has reached a decision he draws his pencil either through the 
word " yes " or " no," leaving an affirmative or a negative to 
express his decision in regard to the necessity of replacement. 
These damaged tools, together with the foreman's release slips, 
are placed in a box in the tool supply room, and once a week an 
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in^>ector goes around to look them over and decide whether or 
not the damage in each case is of a nature which justifies discard- 
ing the tool. In doing this workj use is made of the replacement 
checking list. The name of the inspector and the foreman of the 
tool supply room and the name and size of each tool which is 
found to be damaged beyond repair is entered on this list. 

The tools are then sent to the tool salvage department of the 
central stock-room and an alphabetical list of the tools is made 
out from the slips, the form shown in Fig. 15, which is made out in 
triplicate, being used for this purpose. The first copy is a record 
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for the files of the m^ntenance supplies and tool service depart- 
ment; this is also used in making a replacement of tools in the 
tool supply room or crediting the room with the number of tools 
which are not replaced. This first copy is given to an inspector 
for his O. K., and then it goes to the stock-room foreman, who 
looks after sending out tools to replace the broken ones; then it 
is sent to the record clerk in order that the card in his file and the 
tool supply room card, both of which are of the form shown in 
Pig. 6, may be corrected for any tools that may not have been 
replaced. This first copy is then filed in the maintenance sup- 
plies and tool service department by order number. The second 
copy is returned to the tool supply room, where it is checked 
agdnst the original list to see that the tool supply room has re- 
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ceived toob to replace those sent out in a broken or damaged 
condition. The third copy goes to the cost accounting depart- 
ment in order that the stock-room may be credited with the tools 
and a corresponding charge made against the department in 
which they were broken. 

If the foreman of one of the tool supply rooms has reason to 
believe that any man in the factory has checks representing tools 
which he has broken or lost, it is the privilege of the foreman of 
the tool supply room to call upon the man for a settlement of his 
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tool account. For this purpose, use is made of the form shown in 
Fig. i6. This practice of calling upon the men for an accounting 
at any time tends to avoid disputes. 

Records of Tools Lent to Outside Firms. — The Cadillac Motor 
Car Co. follows the rather general practice of having certain 
classes of work done by outside concerns in order to benefit by 
the experience of specialists in unusual lines of manufacture. 
This is particularly true of certain classes of special tool work, 
and for handling such work it is occasionally, found necessary to 
lend toob to these outside firms. Of course it is necessary to 
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keep a record of tools which have been sent out this way, and 
such a record is maintained by issuing the form shown in Fig. 17, 
The upper part of the card is provided with spaces for the date 
and for the complete name and address of the firm to which the 
tools are to be shipped. The lower part of the form has spaces 
for descriptions of the tools; for the number to be shipped; and 
for the price, total value, and classification of each kind of tool. 
After making out the order, it is checked by an inspector to sec 
that everything is correct, after which the form is sent to the 
head of the maintenance supplies and tool service department 
for his signature. The form is made out in triplicate, the first 
copy being sent to the manufacturing sales department, which 
looks after dispatching the tools to their destination and ren- 
dering the invoice, the second copy is held in the maintenance 
supplies and tool service department until the tools are returned, 
and the third copy is sent to the firm that does the work. If the 
tools are " 0. K." when returned, they are put in stock and credit 
is given to the firm that returns them. 

Repair of Commercial Tools. — It will be recalled that, when 
a workman damages a tool or wears it down so that he considers 
its use is no longer feasible, he takes the tool to his foreman and 
gets him to sign a tool release slip for it, which he turns in to the 
tool supply room with the tool in order to obtain his tool check or 
a new tool, as the case may be. It will also be remembered that 
at the end of each week' these tools are gone over by the inspector 
and the foreman of the tool supply room, to decide whether or 
not they have been worn down so that they are no longer fit for 
service. Some of these tools may be considered capable of giving 
an additional amount of service after certain repairs have been 
made on them, and such tools, together with the tools that have 
been slightly damaged in the shops, are sent to the tool-room to 
be put back into condition for future service. The making of 
such repairs involves keeping a record for several purposes. In 
the first place, the tool supply room must know what tools have 
been sent out and when these tools should be returned ; care must 
be taken to see that all tools sent out for repairs are finally re- 
turned. It is also necessary to give the tool-room instructions 
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as to the nature of the repair that is required, and to keep a record 
of the cost of the work. For this purpose, the form shown in 
Fig. i8 is employed. There is a notation " Charge Time and 
Material to Order No. 63920," which is a blanket order number 
that is applied on all jobs involving the repair of commercial tools 
against the department which uses the tools. 

Five copies of this form are made out, the uses of which are 
as follows: The first copy is sent to the maintenance supplies 
and tool service department with the work, where it is filed by 
the department order number. The second copy also accompa- 
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nies the work and goes on to the tool-room, where it is filed as a 
record of the work which the tool-room did on this particular job. 
The third copy accompanies the work as far as the office, where 
it is held during the time that the job is in the tool-room; it 
simply serves as a reminder to the office that this work is being 
done and must be looked after to see that it is put through with 
the customary dispatch. The fourth copy is a receipt that is 
given to the tool supply room for the tools which they have sent 
out to be repaired; this copy is sent with the work to be signed 
by the transfer clerk in the maintenance supplies and tool service 
department, and is then sent back to the tool supply room, where 
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it is filed until the article has been returned. The fifth copy, 
which is merely a memorandum of the transaction held by the 
tool supply room, is destroyed as soon as the receipt is returned. 
Twice a month a report is sent to the ofi^ce of the maintenaace 
sut^lies and tool service department showing the condition of 
each tool supply room as regards the tools which have been sent 
out to be repaired. The upperpart of the form used is similar 
to the one shown in Fig, ii, while the lower space provides 
columns for a complete description of the tools in question, the 
number which were sent out to be repaired, and the date of the 
receipt card for the toob which was sent down to the tool supply 
room at the time they were received in the tool-room. This 
report constitutes a check on the work of the tool-room in making 
repairs, and the distinction between its function and that of the 
weekly reports of the records kept by the tool supply room fore- 
man should be carefully noticed. 

In conjunction with a discussion of the question of handling 
worn-out and damaged tools, the following description of the 
method of dealing with files is particularly important, owing 
to the r^idity with which this tjrpe of tool is used up. As in 
the case of other classes of commercial tools which are worn out, 
any workman in the shop who finds that his file has been worn 
down so that it will no longer give ef&dent service is required to 
take the file to the foreman of his department and get an order 
for the exchange of the worn-out file for a new one. For this 
purpose, use is made of a form which specifies the number, size 
and type of file which is to be given to the bearer; use is also 
made of this form when the man has occasion to draw out a new 
file from the tool supply room. 

Buying Tools for Employes. — Every manufacturer recognizes 
that it is good pohcy to encourage employes to provide themselves 
with a good set of tools. The Cadillac Motor Car Co. makes a 
practice of purchasing any tools which employes need in order 
that the men may take advantage of the company's wholesale 
rates from tool manufacturers with whom it has regular deal- 
ings. The cost of these tools is deducted from the workman's 
pay, and for mqking this adjustment use is made of the form 
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shown in Fig. 19. The form has spaces for the plant number 
in which the man is employed, the date, and the name and 
time-clock number of the employe. Below are noted the tools 
which he has purchased and the price. The form is made out 
in tripUcate; the first copy is sent to the timekeeper for deducting 
the proper amount from the employe's pay; the second copy is 
sent to the employe in order that he may check up the deduction; 
the third copy is filed by the maintenance supplies and tool ser- 
vice department as a record of the tools purchased for the account 
of employee. 

Market Prices and Grades of Materials. — An important 
factor in the purchasing of maintenance supplies is the placing 
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of orders at such a time that advantage may be taken of the best 
possible price. In order to do this, it is necessary for the head 
of the department to keep closely in touch with the purchasing 
department on both present market conditions and the probable 
trend of the market. Should he see that the price of some com- 
modity for which his plant has constant use is likely to advance, 
he will proceed to lay in a sufficient supply to last through the 
period during which producers may ask unusually high prices. 

Another important feature is the Ordering of the exact class 
of material best suited for the purpose to which it is put, and the 
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anamination of the material when received to be sure that it 
accurately ful&lls specifications. To assist in this work the 
company maintains a fully equipped laboratory in which chemi- 
cal and physical tests may be conducted to determine the nature 
of all supplies that are likely to be adulterated. The experience 
of these chemists has taught them to know just about what 
adulterants to look for, and in many cases surprising results have 
been obtained. For instance, one would hardly expect that the 
services of a chemist would prove of any great assistance in the 
purchase of sponges, but experience has proved the contrary to 
be the case. Sponges are bought at a specified price per pound, 
and tests conducted on sponges which failed to give satisfactory 
service revealed the fact that they had been loaded with glucose; 
as a result the weight indicated that a durable commodity was 
being obtained, but when the sponges were dipped in water it 
resulted In washing away the glucose and leaving a flimsy struc- 
ture that had little durability. 

The accurate work of the chemical laboratory may be taken 
as typical of the entire service rendered by the maintenance 
supplies and tool service department. In its operation, nothing 
is left to chance; accurate methods have been devised; and the 
records of each transaction which are kept, aided by the multiple 
checks which are applied to be sure that the records are accurate, 
make the occurrence of errors a. matter of extreme improbability. 
That the benefits resulting from the use of this system have paid 
many times over for the cost incident to its operation is shown by 
the reduction in expenditures for tools and maintenance supplies 
which is revealed by a comparison of inventories over a period 
of years. 
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ORDERING, MANDTACTUIUHG, DISTRIBinTNG, AKD 
ACCOinVTIHG SYSTEM FOR SPECIAL TOOLS 

In the preceding chapter, the general system of the Cadillac 
Motor Car Co. for controlling the purchase of conmiercial tools 
and supplies and of accounting for tools in various parts of the 
plant, was described. This chapter deals with the system used 
in the Cadillac plant in connection with the ordering, manufac- 
turing, distributing, and accounting for special tools, such as 
jigs, fixtures, dies, etc. The problem of the maintenance supplies 
and tool service department in accounting for special tools is 
somewhat different from that used for standard commercial 
tools, although the basic problem is the same. As in the case of 
commercial tools, the point of primary importance is to see that 
all shops are kept supplied with the tools which they require 
without any delay in delivery. What was said in the previous 
chapter in regard to the work of the department in handling 
standard tools applies equally to the work of deaUng with special 
tools, in so far as commercial considerations are concerned. The 
chief distinction between the work of the maintenance supplies 
and tool service department in handUng special tools and com- 
mercial tools is that the former is largely a problem of manu- 
facturing new tools, while the latter pertains to the purchase of 
tools imder the most advantageous terms. 

Procedure when Special Tools are Needed. — In order to 
explain the operation of the system, it will doubtless be the best 
plan to start from the point where the engineering department 
has approved the design of a part for an automobile of a new 
model, and has authorized the making of tools for use in its manu- 
facture. The authorization of the engineering department for 
the making of all special tools is issued on one of the forms re- 
produced in Fig. I. One copy is sent to the oflSce of the tool 



DiQitized^yGOOgle 



SYSTEM FOR SPECIAL TOOLS 8i 

engineer, accompanied by a set of drawings of the new car part, 
and it is his work to design all special tools which will be required 
in manufacturing this part. The Erst step taken by the tool 
engineer is to compare the new part with the car part which it 
supersedes, in order that use may be made of any special tools 
by making certain changes in their construction. The points 
governing the decision as to whether old tools are to be made 
over or whether it is necessary to design entirely new tools for 
the purpose are details of the work of the tool engineer which do 
not properly a»ne within the scope of this chapter. 



■!::-'lC4A4b/'^^A J-f^- ' 



In any case, a complete set of tool drawings is made, the 
method of procedure being for the tool engineer to study the part 
to be machined, decide upon the methods of machining to em- 
ploy, and then make rough sketches of the tools which are fol- 
lowed by the draftsmen in making the final tool drawings. The 
decision as to whether new tools are to be made, or the construc- 
tion of existing tools modified to meet the new requirements, 
will govern the procedure of the tool engineer in issuing orders 
for tool drawings. The form which he uses is shown in F^. 2, 
and reference to this illustration will make it evident that pro- 
vision b made for ordering new drawings or making changes in 
existii^ drawings by either crossing out the word " make " or 
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" change," so that the order will meet the requirements of exist- 
ing conditions. 

The tool order is made out in quadruplicate. The first and 
second copies are sent to the drafting-room, and the first copy 
remains with the work until the tools have been completed. 
The second copy is a drafting-room memorandum which repre- 
sents the authority of this department to make the tool drawings; 
and after such drawings have been completed the memorandum 
is filed for future reference. The third copy is the tool engi- 
neer's memorandum of the transaction; this copy is kept in his 
" drafting-room file " until the drawings have been completed, 



after which it is transferred to the " tools being made file " until 
the work has been finished. The fourth copy of the tool order is 
sint to the office of the maintenance supplies and tool service 
department, where it is classified under the proper account; and 
the job is then entered on a list of tool order numbers with their 
classifications, which is sent to the time office for its guidance in 
classifying time tickets and material orders. The fourth copy 
of the tool order is then sent to the foreman of the department 
which will make the car part that requires the use of the special 
tool in its manufacture, this copy merely serving as a notice to 
the foreman that future tool requirements are being cared for. 
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When the tool engineer decides that a tool should either be 
made or changed for use in machining a certain part, and has 
written a tool order, an entry is made on a permanent record 
which is kept on cards of the form shown in Fig. 3. This form 
is laid out with spaces at the top for the number of the part that 
the special tools are used to manufacture, and the name of this 
part; the part number serves as the key by which the permanent 
record card is filed. The lower space on this form is laid out 
with sections for the operation numbers, the names of the opera- 
tions, the tool order mmibers on which the tools were made, the 
tool drawing numbers, and descriptions of the took. This card 
represents an outline of the machining operations performed on 
the part in question, and is a list of all tools used in handling the 



work, so that, by referring to this permanent record, the tool 
engineer is able to give information in regard to all operations and 
tools which he has recommended for use in any given case. A 
similar record, although less complete than that kept by the tool 
engineer, is maintained by the drafting-room for the purpose 
of locating the tool drawings for tools used in manufacturing 
any given part. At the time the first and second copies of the 
tool order are received in the drafting-room, a card is made out 
for the drafting-room file on a form shown in Fig. 4. These 
cards are filed by the part number, so that tool drawings can 
be located without delay. 

Ordering Patterns and Castings. — The making of such spe- 
cial tools as jigs and fixtures requires a variety of patterns and 
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castings. Ordering these patterns and castings is part of the 
work of the drafting-room, the orders being issued as soon as a 
decision has been reached in regard to the final design of the tools. 
The form used by the drafting-room in ordering patterns and 
castings is shown in Fig. s, five copies of this form being required. 
The first of these b a drafting-room copy which is kept in a 
temporary file until the patterns and castings have been com- 
pleted, after which it is transferred to a permanent file where it is 
available for future reference. The second and third copies 
are sent to the pattern shop, and the first of these represents an 
order for making the patterns. The third copy is also kept in 



Fi£. 4- Form navd bj Draftiii(-roaiii in kee^ns Record of DnwlngB 
■nd Blneprinte of Tool Drawing! 

the pattern shop until the work has been completed, and at this 
time it is sent on to the foundry with the patterns, the form repre- 
senting an order to the foundry to make the required castings. 
The fourth copy of the form is sent to the maintenance supplies 
and tool service department, where it is placed in a " current 
file" until the castings are received on a shipping order, after 
which they are delivered to the tool department. The fifth copy 
is sent to the tool-room, the purpose being to notify the foreman 
of this department that the castings have been ordered for making 
the tools; and as soon as the castings are received, the memoran- 
dum is destroyed. 
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AsBigning Toolmaking Work. — When the necessary drawings 
for a tool order have been completed in the drafting-room, the 
first copy of the tool order, Fig. 2, is returned to the tool engi- 
neer, who decides who shall make the tools called for. When a 
dedsioD has been reached, he makes a notation on the order form 
in the space provided for that purpose and forwards the form, 
acc<mipanied by two sets of blueprints of the tool drawings, to 
the tool order clerk in the maintenance supplies and tool service 
department. The tool order clerk makes an entry in a "tool 
order " record book by order number, and also records the blue- 
print in a " blueprint " record book with a notation of the tool 
order number. The tool order book is ruled in such a way as to 

CADILLAC MOTOR CAR Ca | 
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provide spaces to show the tool order number, tool number, date 
on which the order was received by the maintenance supplies and 
tool service department, quantity required, foundry order num- 
ber, blueprint number, purchase order number, if ordered from 
an outside firm, symbol number of car part on which tool operates, 
description of tool and by whom made, as well as date completed. 
The blueprint record book shows the sheet number of the blue- 
print with all order nimibers pertainii^ to that print. 

After the entries have been made in the toot order record book 
and the blueprint record book, the tool order, Fig. 2, with one 
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complete set of blueprints, is turned over to a stenographer who 
writes a " T-requisition " on the purchasing department if the 
tool is to be ordered from an outside finn; and, in all cases, the 
stenographer makes a complete set of record cards to be used as 
permanent records when the tool has been completed, as outlined 
in detail later. This set of record cards consists of those shown 
in Figs. II and 13 to 20. These cards, with the exception of the 
one shown in Fig. 11, are &led in what is known as the " shop 
box file " and are cross-indexed by tool and part symbol numbers, 
until the tool has been finished, at which time they are dis- 



Fig. 6. Form luad br Hilntenanca Sup^sa and Tool Sarrlec 
DapftrtmeiLt to Anthorfis ordarinc of Spadal TooU mad* hf 
OnUtde Cancemi 

tributed to various permanent record files. The card shown in 
Fig. II is filed by the tool order number in what is called the 
" cost file," and all time, material and invoices pertaining to that 
particular tool order are posted thereon from time to time. 

Ordering Tools made by Outside Shops. — The Cadillac 
Motor Car Co. has adopted the common plan of having certain 
classes of work done by outside shops, and some of the tool work 
is handled in this way. The variety of cases which are dealt with 
naturally introduces a number of different conditions, but it 
frequently happens that castings for a jig or fixture will be made 
in the Cadillac foundry, and these castings will then be sent out 
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for use in making the required tools. For the purpose of dis- 
cussion, this condition will be assumed in describing the method 
of piocedure which is followed. In connection with the pre- 
ceding chapter describing the practice in the purchase of stand- 
ard commercial tools, it was mentioned that the maintenance 
supplies and tool service department has jurisdiction over all 
purchases of tools and ottier manufacturing supplies, the plan 
bdng for this department to make recommendations which are 
followed by the purchasing department in the actual issuing of 
orders. Assume that it is required to order an out^de firm to 
make a jig for drilling ■^- and {-inch holes in a given part, and 



that the casting for this drill jig is to be furnished by the Cadillac 
company. The maintenance supplies and tool service depart- 
ment will proceed by issuing a " T-requisition " to the purchasing 
department, calling upon it to order this work done. 

Fig. 6 shows the memorandum which is made out, and reference 
to this illustration will show that, in addition to a description 
of the tool required, a notation is also made of the fact that the 
casting is to be furnished by the Cadillac company. Five 
copies of this form are required. The first is sent to the purchas- 
ing department, where it is used in issuing a regular purchasing 
order. The second copy is held in a " temporary file " on the 
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desk of the tool order clerk in the maintenance supplies and tool 
service department, and, when the order has been filled, this 
form is stamped " Filled," initialed by the clerk, and filed for 
future reference. The third copy goes to the inspector in the 
maintenance supplies and tool service department to serve as a 
reminder that the tool is 
being made and must be 
inspected in due course. 
After the inspection has 
been made and the tool 
found to be up to specifi- 
cations in every way, this 
inspector's copy is de- 
stroyed and a pennanent 
inspection card placed on 
file. The fourth copy is 
sent to the foreman of the 
department in which the 
took are to be used, to 
serve as a further notifi- 
cation to him that his 
requirements are being 
cared for. The fifth 
copy is used by the tool 

Fig. 8. Form pittsd an Backi of BlnapriDlt, " chaSCF " whose duty it 
c«iutltuUag Ordar to Cadillac Tool-Tooin • ^ c n u j 

to maka Tool. ^ *<> ^o"^" "P ^^^ °"^" 

and see that it is pro- 
gressing satisfactorily. When the tools are delivered to the fac- 
tory, the receiving department makes out a receiving slip, u^g 
the form shown in Fig. 7, and the tools, together with this form, 
are sent to the inspector in the maintenance supplies and tool 
service department. This slip is signed and returned to the re- 
ceiving room, where it serves as a receipt for the tools which 
have been delivered to the inspector. When the tools have been 
delivered, the tool chaser's interest in them ceases, and as soon 
as he has been assured of the fact, he can destroy his copy of the 
T-requisition slip. 
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It should be noticed that on the right-hand side of the form 
shown ui Fig. 6, a column is provided to show the account to 
which the tool is to be charged, and in this column is a notation 
of the tool order number. This is shown for the guidance of the 
bookkeeping department, to insure the invoice being forwarded 
to the maintenance supplies and tool service department to have 
the price O. K.'d, classified, and posted on the cost card, F^. 11, 
which is filed in the latter department 

Procedure when Tools are made in Factory Tool-room. — 
When an order is issued for making a special tool outside of the 



Fig. g. Form Qs«d by Taal-room Fareman id oidaiini UaterUl* 
leqoirad for Hakint Tooli 

factory, the maintenance supplies and tool service department 
sends a " T-requisition " to the purchasing department, making 
use of the form shown in Fig. 6, as previously explained; but it 
does not always happen that tools are sent out to be made. In 
many cases, the work is done in the tool-room maintained by the 
Cadillac Motor Car Co., and then the method of procedure is 
sightly different. Instead of issuing orders to the purchasing 
department, as soon as the tool order and drawings have been 
received,. the maintenance supplies and tool service department 
proceeds by entering the proper tool order numbers on gummed 
labels, shown in Fig. 8, and pasting one of these labeb on the 
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back of each too! drawing. The drawings are then sent out to 
the foreman of the tool-room, and their receipt is regarded as an 
order to proceed with the making of the tools. The way in which 
castings have been handled has ah-eady been described, and it 
will be assumed that the castings are available for use in the tool- 
room. The &rst copy of the tool order, Fig. 2, is sent to the tool 
department and kept with the work until complettti, after record 
cards have been made by the stenographer, as mentioned. 

Other materials required for making the toob are ordered by 
the tool-room foreman on requisition slips of the form illustrated 



in Fig. 9. The requisition is dated, and there are spaces on the 
form for noting the store-room from which the material was 
drawn, the department to which it was delivered, and the ac- 
counts which are to be credited and debited, together with spaces 
for noting the tool order number, etc. The clock number of the 
man to whom the material is to be delivered is noted on the 
slip, which is signed by the foreman of the tool-room. These 
requisition slips are left in the store-rooms in exchange for the 
material, and at intervals of one-half hour they are gathered up 
by one of the messengers who make regular rounds in such a 
way that the slips will reach the cost accounting department in 
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not less than one and one-half hour after they were left in the 
store-room. In the space at the middle of the form, notations 
are made as to the quantity and kind of material drawn out, the 
price of this material is entered on the slip by the cost account- 
ing d^artment, and the slip is then forwarded to the cost clerk 
in the maintenance supplies and tool service department, who 
posts them on the cost card, Fig. ii. 

Record of Toolmaking Labor Cost — Reports of labor charges 
on tools made in the factory are also submitted to the cost clerk 
for use in calculating the total value of the tool. For the purpose 
of reporting the labor costs on each job, the foreman of the de- 



partment in which the work is done turns in daily time tickets of 
the form shown in Fig. lo. At the top of these tickets, the names 
and time-clock numbers of the employes are recorded, together 
with the numbers of the departments in which they are employed 
and the date. In the space at the bottom of the form, a record 
is kept of all labor costs to be charged against the tool order, 
and each day these time tickets are sent to the time office to be 
classified under their proper account, according to the list fur- 
nished by the maintenance supplies and tool service department. 
The rates are then extended and the slips are forwarded to the 
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cost clerk in the maintenance supplies and tool service depart- 
ment, where the data arc entered on the cost cards shown in Fig. 
II, after which the time tickets, Fig. lo, are returned to the time 
office. The clerk who attends to the maintenance of the cost 
records is imder the jurisdiction of the cost accounting depart- 
ment, although he works in the office of the maintenance supplies 
and tool service department. In addition to recording labor 
costs in the manner referred to, it will also be evident that the 
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costs of all materials entering into the construction of the tools 
are entered on this card, data for the purpose being taken from 
the material requisition slips shown in Fig. 9. 

With these data at hand, the cost accounting clerk is able to 
figure the total cost and valuation of the tool. On the opposite 
side of the card shown in Fig. 1 1 , there is a form which provides 
for maintaining a record of the number of toob of each particular 
type which are on hand in the factory, and should one gf these 
tools wear out or break, or if another tool of the same type b 
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added to the supply, a notatioQ is made to that effect so that 
information is available for the purpose of taking inventory. 
Similarly, if a tool is made outside, the invoice is forwarded from 
the bookkeeping department to the cost accounting department 
to be posted on the cost card. 

Issuing Orders for Heat-treatment of Tool Parts. — When it 
is necessary to heat-treat parts of toob, an order must be issued 
for doing this work, and in issuing such orders use is made of the 
form shown in Fig. 12. This form is made out in triplicate, the 
first and second copies being sent to the hardoiing department 
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with the work, and the third' copy being kept in the oflRce of 
the maintenance supplies and tool service department until the 
parts have been returned. The first copy of the memorandum 
is returned with the work, and the second copy filed in the heat- 
treating department as a record of the work done; the first and 
third copies of the memorandum are then destroyed. In charging 
heat-treatment against the cost of the tool, use is made of the 
time ticket shown in Fig. 10 for reporting labor charges to the 
cost accounting department; and the material expense requisi- 
tion shown in Fig. q is used when ordering materials for the 
process of heat-treatment. 
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How Records of Special Tools are Kept — When all work on 
the tool order has been completed, the finished tool with the first 
copy of the tool order, Fig. 2, and the blueprints of the tool draw- 
ings are given to the special-tool inspectors in the maintenance 
supplies and tool service department. These inspectors are 
practical toolmakers and mechanics of wide experience, and are 
provided with all the latest improved tools necessary to make an 
exhaustive and thorough inspection of all special tools used to 
produce parts for Cadillac motor cars. When they have finished 
making the inspection, they report their findings on an inspection 



card, shown in Fig. 13, and pass the card, tool, and drawings to 
the clerk whose bu^ness it is to see that the finished tool b de- 
livered to the supply room. When this clerk receives the tool, 
he immediately stamps the tool order form, Fig, 2, " Completed " 
and gives it to the tool order clerk who records it as completed, 
and then forwards the form to the tool engineer. When he has 
disposed of the tool order, the clerk takes out the set of record 
cards which have been filed in the " shop box " and removes the 
card shown in Fig, 14, known as the " receipt card," also a small 
tag which is used on the tool check board to indicate the hook 
assigned to the tool, and delivers them to the man in charge of 
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the delivery of tools. A notice, Fig. i6, is also sent at this time 
to the foreman who will use the tool. The remainder of the set 

of cards are held on the clerk's desk , — 

until the receipt card is ^gned by the 
man in the tool supply room and returned. 
When the receipt card is signed and 
returned, it is attached to the remainder 
of the sets of cards and given to the 
finished-tool record derk, whose duty 
consists of taking the card shown in 
Fig. 15 and forwarding it to the cost 
clerk, which constitutes a notice that 
the tool has been completed and that he 
may close his cost card, and file it for 
inventory purposes. The record clerk next takes the cards 
«bown in Figs. 17 and 18, which are known as the "tool" 
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and " symbol " cards, respectively, and files them in separate 
files; the tool card is filed by the tool number and the symbol 
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card by the symbol number of the motor part, thus constituting 
an effective cross-indexed file. The inspection card and the blue 



Fig. 17. Form lued bj Maintenance Suppllet and Tool Swrica 
Department in keeping Card File of Tool* bj Tool IToniber 



receipt card, Figs, 13 and 14, are filed together in a file labeled for 
that purpose. The cards shown in Figs, 19 and 20 are given to a 
clerk who makes daily trips to each of the tool supply rooms. 
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and files them in filing cabinets for the convenience of the man 
in the tool supply room. 

When the tool is delivered to the tool supply room, an entry is 
made in the " incoming " record book, which is checked by the 
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clerk who puts the cards in the too! supply room files. The 
small tool tag previously referred to is also placed on the check 
board for convenience in checking the tool to a workman; and 
the placing of this tag is later verified by the man in charge of 
maintaining the check boards and the checks in order. Entries 
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are also made in the " outgoing " book at the time that the 
tools are sent up to the tool-room for repair, or when pennanent 
transfers of tools are made from one department to another. 
Once a week the tool supply room attendant examines both the 
" incoming " and " outgoing " books, and also makes sure that 
spaces have been provided on the check board for all new tools 
delivered to the tool supply room, and that these took have been 
properly entered on the card file. The results of this inspection 
are entered on a form shown in Fig. 2i. 

Repair of Special Tools. — When the special tools used in any 
of the shops have become worn or damaged in such a way that 
they are no longer capable of giving satisfactory service, they are 



Fig. ai. Form uwd hj Tool Supply Rooma In maktng Weikly KeporU 

returned to the tool-room for the purpose of making the necessary 
repairs. The decision as to whether or not the tools require re- 
pairing will be made by the foreman of the department in which 
they are used. When a tool is sent from the tool supply room to 
the tool-room to have such repairs made, it will be evident that 
an order must be issued for doing the work, and also that the 
tool supply room must have a record showing what tools have 
been sent out for repairs. Fig. 22 shows the form of order made 
out. In the upper half of this card spaces are provided for not 
only recording the date on which the work was sent out and the 
date when the tool will again be needed in the factory, but also 
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for spedfying the exact time of day in each case. This is an 
important matter, because any damage done to a tool of which 
there is no reserve in stock will result in holding back production 
until repairs have been made. In repairing special tools, all 
work is done on a " blanket " order, " No, 4923," and the inser- 
tion of this number in the space provided for the purpose shows 
immediately that the job consists of repairing a special tool. In 
the lower half of this form spaces are provided for entering the 
name and number of the tool, together with the number of the 
part on which it operates. Under the heading " Remarks," the 
necessary instructions are given to indicate the nature of the 
repair that must be made. 



When took have been sent out for repdr, it is necessary for 
the attendant in the tool supply room to keep a record of the 
matter in order that he may not be called upon to deliver tools 
which are not in his possession. For the purpose of keeping this 
record, use is made of a form shown in Fig. 23, this fonn being 
made out in triplicate. The first two copies are sent with the 
tool to the maintenance supplies and tool service department; 
and the first copy goes on with the tool to the foreman of the tool- 
room in which the repair is to be made, while the second copy is 
filed in the office of the maintenance supplies and tool service 



Digitized .y Google 



lOO SHOP MANAGEMENT 

dq)artinent. The third copy of the form is kept on file in the 
tool supply room, where it serves as a record of the fact that the 
tool has been sent out for repairs. When the tool is returned, 
the card is sent to the tool service department. 

Making Repair Parts for Special Tools. — When a tool is in 
constant use in the factory, a serious delay is caused by sending 
it out for repair, and such a procedure is avoided as far as possible. 
One way in which trouble from this source is largely overcome 
consists of having repair parts for the tool made in advance, so 
that it is only necessary for the tool to be in the tool-room long 
enough to have the new parts put in place. For instance, suppose 



it is found that the bushings in a drill jig have become slightly 
worn and ought to be replaced. The common method would be 
to send the jig to the tool-room where the bushings would be 
made and put into place; but this would involve having the jig 
out of the shop for a considerable length of time, and production 
would be seriously delayed by following such a course. The 
method actually employed consists of sending an order to the 
tool-room, giving the number of the tool and the number of the 
blueprint of the tool drawing, together with a statement of what 
parts need to be replaced. The tool-room then proceeds to make 
these parts, and when they are finished and ready to put into 
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place, the tool is sent lor. In this way, the tool is only out of the 
shop for a short length of time and the delay occasioned is not 
serious. Fig. 24 shows the form used in ordering tool repair parts 
of this nature, this form 

being made out in quad- ' ~ ' — 

ruplicate. The Brst and ^"™''"^ 

second copies are sent to 
the foreman of the tool- 
room and serve as his 
order for making the 
parts in question. The 
third copy is filed in the 
maintenance supplies 
and tool service office un- 
til the job has been done, 
and the fourth copy is 
sent to the foreman of the 
department who placed 
the order for parts, to 
notify him that his order 
is being executed. These 
orders are numbered, and 
all time and material is 
charged against that 
order number in the 
same manner as de- 
scribed in connection 
with the new tool orders. 

Semi-montfify Report on Special Tool Repairs. — In de- 
scribing the work of repairing special tools, stress was laid upon 
the importance of the time taken in doing the work. As a serious 
delay in the factory is likely to result where the time taken for 
repairing special tools is unduly long, it is important to check up 
the time actually required for tool repairing to see that there is 
no unnecessary loss of time. Semi-monthly inspections of the 
work of the tool repair department are conducted for this purpose, 
and the conditions are reported on the form shown in Fig. 25. 
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Plf. 34. Form tiBBd by Foremen in order- 
ing RepUcement Parte (or Special Toole 
lent for wben Parte are ready to be put 
in Place 
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Discard of Worn-out Tools. — As long as tools are in good 
working order they are charged against the maintemmce supplies 
and tool service department; but as soon as they are broken or 
worn out this department is credited with the amount formerly 
charged against it, and a corresponding charge is made to the 
department in which the tools were used. When die usefulness 
of a tool is destroyed from either of these causes, it becomes 
necessary to make an adjustment of accounts, and data to form 
the basis of this adjustment are supplied on a form shown in 
Fig. 26. At the left-hand side of the form, spaces are provided 
for the number of the department to which the value of the tool 



is to be charged, and also for the numbers of the accounts which 
are to be credited and charged with the cost of the tool. The 
space at the right-hand side of the form is filled in with a de- 
scription of the tool, a statement as to whether it was worn out 
or broken, and with information which is used at the time an 
inventory is taken. 

Sets of Tools for Special Operations. — There are certain 
classes of operations which require the use of a considerable num- 
ber of toots, and if a workman were required to have each tool 
out on a separate check, it would involve the necessity of supply- 
ing each of the men with an unnecessarily large number of checks. 



DiQitized^yGOOgle 



SYSTEM FOR SPECIAL TOOLS IO3 

To avoid trouble arising from this cause, and also to simplify the 
method of handling tools, the expedient has been adopted of 
keeping such sets of tools in separate numbered boxes. This 
makes it possible for the entire set of tools to be delivered to a 
workman against a single tool check, thus greatly simplifying the 
work of the tool supply room. For the purpose of recording sets 
of tools of this kind, use is made of cards of the form shown in 
Fig. 27. One side of each of these cards carries a Ibt of all special 
tools required for the operation, and on the other ^de of the card 

SPECIAL TOOL RELEASE ^.» .... 



Fl|. 3& Form iu«d by Haintsiuiice Supplies and Toot Sorrico 
Department In leDdloc Cost Accoonlbig Department Data on 
Diicarded Toole for Dae in Adjustment of Accounti 

there is a list of all the standard commercial tools that are needed. 
At the top notations are made of the number of the part for the 
manufacture of which the tools are required, and the box number 
in which the set of tools is contained. The cards are filed nu- 
merically by part number. The practice of allowing a workman 
to draw out a complete set of tools on one check is only followed 
in cases where the number of tools required for a single operation 
exceeds eight, and where the workman is looking after more than 
one operation. When a man is assigned to a job of this kind, he 
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must get an order from his foreman for the tools that he will re- 
quire in doing the work. This order is made in duplicate, the 
first copy being held by the foreman and the second copy sent to 
the tool supply room, where it is filed. 

Obtaining Tools from Another Department. — In the factory 
of the Cadillac Motor Car Co. there are thirty tool supply rooms, 
and each of these rooms is supposed to deliver tools and supplies 
to specific departments, the idea being clearly shown in diagram- 
matical form in Fig. t of the preceding chapter. Charts are 
made out and blueprints of them posted throughout the factory, 
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showing those departments to which each tool supply room is 
supposed to deliver materials and tools; but the rule in this con- 
nection is flexible, as it may happen that some department in the 
factory has urgent need for tools or supplies which are not in its 
proper tool supply room at the time they are required. When 
such a condition arises, a foreman may send an order to an ad- 
jacent supply room for the took which he needs. Delivery will 
be made on such an order, but the attendant in the tool supply 
room from which the tools are withdrawn will fill out one of the 
forms shown in Fig. 28 and deliver it to the tool supply room 
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which should properly have handled the transaction, advismg 
of the delivery of the tools to one of the departments served by 
this tool supply room. The purpose of sending this form is two- 
fold: in the first place, it serves to remind the attendant in the 
tool supply room that his stock of a given tool is out and must be 
replenished; and, in the second place, it advises that men from 
departments which properly come under his jurisdiction have 
been drawing tools from another tool supply room. 

Permanent Transfer of Tools. — Occasionally a readjustment 
of the work in the factory calls for the permanent transfer of 



special toob from one tool supply room to another, and, where 
this procedure is necessary, a record of the transaction is made 
on a card of the form shown in Fig. 29. Reference to this illus- 
tration will show that the card bears the date and tool number, 
together with the number of the tool supply room from which the 
tool was taken, and also the number of the room to which it was 
delivered. At the bottom, spaces are provided for a description 
of the tool. This transfer, when signed, constitutes authority 
for removing the tools from one tool supply room to the other, 
and also for changing the location on the tool card in the mainte- 
nance supplies and tool service office, after which it is filed by 
tool number. 
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Additional Part Numbers for Special Tools. — All the special 
tools used in the shops of the Cadillac Motor Car Co. are marked 
with a tool numhei, and also with the part number of the piece 
upon which they operate. When motor cars of a new model are 
brought out, there will be a considerable number of special tools 
which can be used without alteration of any kind, but, in order 
to bring the records up to date, it is necessary not only to add the 
part number of the new piece upon which the tool operates, but 
also to correct all records to show this addition. When the 
engineering department has decided upon a change of model and 



the work of providing the necessary tool equipment has been 
finished by the tool engineer, reports are sent to the maintenance 
supplies and tool service department, and a form shown in Fig. 
30 is made out and given to the record clerk who adds the part 
number to all record cards, and then gives the notice to the tool- 
maker who sees that the tools are properly marked. Only such 
tools as are required for use on the model being manufactured are 
kept in the tool supply rooms. A tool storage is maintained 
in which are kept all obsolete tools. The bins in the storage 
room are numbered, and the location of each tool is carried on the 
tool record card filed in the maintenance supplies and tool service 
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office. When it becomes necessary to use obsolete tools for 
making service repair parts, they are transferred temporarily to 
the tool supply room and returned to the storage room when the 
work has been done, as it would be undesirable to obstruct the 
tool supply room with tools that are only used occasionally. 

Controlling Manufacture of Obsolete Parts. — It is necessary 
for automobile builders to maintain service departments in order 
to supply repair parts for obsolete models of motor cars which 
are still in use. A supply of such parts is kept on hand in the 
various service stations; and when the supply of any part is 



found to be nmning low, an order is sent in for additional parts 
of the same type. For manufacturing each part of the current 
model of a motor car, it is usually necessary to provide a number 
of tools of the same type; but when the car for which parts are 
used becomes obsolete, one of the special tools of each type will 
be set aside for the purpose of manufacturing replacement parts, 
while the remainder of the tools will either be changed to adapt 
them for use in the manufacture of parts of the current model, or 
they will be discarded. 

When one of the service departments sends in an order for re- 
placement parts, the stock department issues an order for these 
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parts, making use of the form shown in Fig. 31. This form is 
then sent to the maintenance supplies and tool service depart- 
ment, which refers to its card file of tools — the form shown in 
Fig. 17 — which gives a complete list of the tools used in the 
manufacture of this part. The location of these tools in the 
storage rooms is then looked up, and all of this information is 
noted on the back of the form. When the foreman of the de- 
partment in which the parts are to be made is ready to do the 
work, the tools are delivered to his tool supply room on a tem- 
porary transfer form shown in Fig. 32. This form is made out in 



quadruplicate, and the " trucker " takes three copies with him 
when he gets the tools and transfers them from the storage room 
to the tool supply room, where the first copy is signed as a receipt 
for the tools and returned to the maintenance supplies and tool 
service department to be filed with the second copy of the form 
that was held as a memorandum of the transfer. The third copy 
is sent to the foreman of the department in which the tools are 
to be used, serving as a memorandum to advise him that the tools 
have been transferred to the tool supply room. The fourth copy 
is left in the tool supply room, and, when the tools are checked 
out to the workman, this copy, together with the tool check, is 
put in an envelope bearing the symbol number of the part for the 



DiQitized^yGOOgle 



SYSTEM FOR SPECIAL TOOLS IO9 

manufacture of which the tools are required. This envelope is 
kept in the tool supply room until the box of tools is returned, 
when the check is given back to the workman and the fourth 
copy destroyed. 

Summary of Advantages. — The reader who is familiar with 
the performance of manufacturing operations on a scale such as 
that which exists in the factory of the Cadillac Motor Car Co. 
will be impressed by the fact that, although means are provided 
for accurately recording all transactions involved in the ordering, 
making, distributing, and accounting of special tools, the system 
has been worked out in such a way that there is no unnecessary 



complication. It may appear that the use of so many forms 
must inevitably lead to confusion; but the filling in and trans- 
mission of many of these forms are merely incidental to the 
making and distributing of tools, and only a very small clerical 
force is required to look after all routine work of the maintenance 
supplies and tool service department. The benefits resulting 
from this system have made it evident that the expense involved 
in its installation and maintenance has been offset many times 
by the saving in lost and damaged tools, and the elimination of 
unnecessary delays in the manufacturing departments. 
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DEPARTMENTS 

The primary consideration in introducing new methods of 
management is whether or not an adequate return will be derived 
from the expenditure involved. Such return may be either direct 
or indirect, but it must be sufficient to offset both the cost of 
introducing the new method and the operating and maintenance 
costs, and still leave the required margin or profit. When the 
project is of a size which involves a large outlay of money, it is 
obvious that the most careful study must be given to every detail 
of the proposed plan. 

In this chapter, a follow-up system will be described for keep- 
ing an account of the materials used in a factory ei^aged in small 
interchangeable manufacture, and also of the progress made by 
different orders in passing from department to department in the 
course of manufacture. This system was introduced to remedy 
certain evils that are likely to arise in any manufacturing estab- 
lishment, and the man responsible for it was particularly for- 
tunate in that he was not hindered by considerations of expendi- 
ture. This fact is mentioned because, had considerations of 
expenditure been carefully weighed before the benefits derived 
from the change had been demonstrated, it is probable that the 
new system would not have been introduced, owing to the large 
initial and up-keep expenses. Lack of perception on the part of 
the management b often responsible for the discarding of valuable 
ideas because of failure to see the advantages which they possess, 
and unwillingness to bear the burden of what appear to be un- 
reasonable expenses. 

Before explaining the workings of this follow-up system, the 
conditions which were responsible for bringing it about will be 
briefly described. As previously mentioned, this system was 
introduced through necessity, and the same m^ be said of the 
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changes which are made in many industrial establishments. 
When a factory is engi^ed in the manufacture of small tools or 
other products, turned out in large quantities, a great many let- 
ters are received containing the vexing question, " When will you 
ship?" K these inquiries are not answered promptly and truth- 
fully, the people waiting for the shipment of their orders will often 
be put to con^derable inconvenience, as it is likely that they have 
planned and laid out their work with such promises of shipment 
in view. If these promises are not kept, the orders will fre- 
quently be canceled or repeat orders, at least, will not be received 
by the manufacturer. It was due to the distrust created among 
prospective purchasers, through giving evasive answers to in- 
quiries about dates of shipment, and failure to keep promises, 
which led to the development of this follow-up system. This 
system is, with some modifications, in use in one of the largest 
factories of its kind in the United States, and it has proved ade- 
quate in eliminating the evils which previously existed, and In 
improving manufacturing conditions, so that the work of the 
sales department has been made far more efiident. 

Benefits of a FoUow-up System. — The benefits derived from 
this system may be outlined as follows: 

1. It enables the management to tell the date on which any 
order will be finished and ready for shipment, without having to 
go out into the .different manufacturing departments, and with a 
minimum expenditure of time. 

2. To systematically follow up all work — promised and un- 
promised — from one department to another, and thus receive 
warning of any delays or mishaps which may occur. 

3. To tell at short notice in which department any order is at 
any time. 

4. To tell at equally short notice how long an order has 
been in any department at a given time, thus making it pos- 
sible to investigate causes of delay and take steps to remedy 
them. 

5. To find out how many orders a department has on hand, 
thus making it possible to trace congestion and investigate the 
cause, i.e., shortage of help, equipment, etc. 
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6. To afford a mewis of creating watchfulness on the part of 
department heads in regard to the time taken in the execution of 
orders. 

As a result, it is impossible for men who are responsible for de- 
lays to avoid censure by excuses. As the foremen know that the 
follow-up system affords a sure method of placing responsibility 
for any delay that may arise in the execution of an order, they are 
quite careful to make investigations on their own account before 
their superiors have been advised in regard to any delays that 
may have occurred in their respective departments. 

To those who are in touch with the detaib of operating a 
modern plant, it may seem that any follow-up system is a needless 
expense, especially if the goods manufactured are of a standard 
kind (not necessarily size). In most lines of manufacture, how- 
ever, even standard articles consist of several parts, and, in order 
to turn out the finished product, these parts must be finished and 
made ready for the assembling department long before the sup- 
ply of finished product has been exhausted. In such cases, a 
follow-up system is necessary for tracing the parts of the com- 
pleted product through the different departments of the factory. 
Under these conditions, the system can be reduced to its simplest 
and most inexpensive form, its chief function beii^ to follow up 
orders, consisting of a limited number of either parts or complete 
articles, finishing them before the supply is exhausted. 

The system is particularly useful in establishments manufac- 
turing small products of many sizes and many kinds, where a 
great variety of stock must be kept on hand at all times. It will 
also prove itself of more than ordinary value to an establishment 
where the departments have been grouped according to opera- 
tions. The advantage of this method is that each department is 
run by an expert who has the machines used in his department 
operated according to the most economical method, thus making 
them produce more and better work than would be possible if the 
product were made complete in a single department. The saving 
effected by this method may be limited by the loss of time which 
is involved in moving the work from one department to another, 
in getting started in each department, and by such necessary 
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operations as counting, inspecting, etc. Where a factory is run 
without the use of an efficient follow-up system, trouble will be 
encountered from failure to keep promises in regard to shipment 
dates, through finding the supply of raw material suddenly 
exhausted, etc. 

Causes of Delay in Finishing Orders. — Among the important 
features governing deliveries in any manufacturing plant are the 
stock and store-rooms for either finished parts or the complete 
product, and it will be well to investigate some of the causes which 
are responsible for failure to supply these departments with goods 
in the required quantity and at the specified time. The causes 
may be outlined as follows: 

t. Non-anticipation of large orders and the receipt of a num- 
ber of small orders at the same time. 

2. Shortage of raw material and failure to obtain a fresh supply 
in time to meet existing requirements. 

3. Failure to obtain additional equipment in time to meet 
existing requirements. 

4. Lack of system in ordering stock, resulting in failure to issue 
orders to the factory in time to allow them to be completed before 
the stock on hand has been exhausted. The department having 
this work in hand should have intimate knowledge of the capacity 
of each department, as well as of the entire factory, so that it is 
possible to foretell exactly the amount of time required to com- 
plete any order which is issued. 

5. Delays resulting from resetting automatic machinery to 
adapt it for a new class of work. 

6. Delays caused by premium or contract systems where de- 
partment foremen evade changii^ machines from one kind of 
work to another, in order to secure the greatest possible financial 
gains for themselves and their men. 

7. Failure of the management to see the advantage of invest- 
ing money in finished material, blanks, castings, and raw ma- 
terial. This condition is most pronounced in times of depression, 
which are best suited for " stocking up," as labor is cheapest at 
such times and manufacturing can progress unhampered by 
special orders that must be completed by a specified time. 
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Nearly all of these causes of delay were remedied in less than 
eighteen months by the follow-up system to be described. This 
was due to the (act that the system automatically calls attention 
to conditions responsible for delays, and keeps everyone, from 
the manager and superintendent to the foreman and his assistant, 
informed of the conditions that have to be met in order for ship- 
ments to be made at a specified time. After a careful investiga- 
tion of the causes of delay outlined in the foregoing, it may be 
stated that the failure to keep an adequate supply of materials on 
hand is responsible for the greatest amount of trouble. The 
other reasons outlined suggest methods of avoiding them, so that 
little comment is necessary. It is advisable to keep a few surplus 
machines and a reserve quantity of finished parts, blanks and 
raw material on hand. This will make it possible to take care of 
large orders that come in unejcpectedly or a number of small 
orders received simultaneously, without impairing the operation 
of the factory in any way. 

Value of Surplus Stock and Equipment. — There is no excuse 
for any plant manufacturing a product for which there is a con- 
tinued demand not providing itself with a surplus supply of 
finished product. The growth of any industry is dependent upon 
its ability to meet the demands of its customers, both as regards 
quality and prompt service. The customer scarcely considers 
whether his order is too large for the establishment or whether 
there are other orders on band which must be filled before his re- 
ceives attention. The result is that the factory which is able to 
fill orders promptly usually gets the business. The question of 
quality is taken for granted, and the manufacturer who neglects 
this feature will find himself unable to meet the keen competition 
that exists in practically all lines. 

The preceding may be summarized by stating that, in order to 
meet possible demands of customers for immediate delivery, one 
of two conditions must exist in the factory. The stock-room 
must either be well filled with finished product or finished parts 
of which the product consists, so that it is merely a matter of 
assembling them for prompt shipment, or else the factory must 
have an equipment large enough to take care immediately of 



DiQitized^yGOOgle 



tULLOW-UP SYbTJiM II5 

large orders and finish them without delay. The first condition 
may be fulfilled by issuing orders to the factory in sufficient 
quantity and far enough ahead to enable the parts to be finished 
before the supply of stock on hand is exhausted. (It is suggested, 
in this connection, that, when the supply on hand has been re- 
duced to an amount equal to the number of pieces sold during 
any previous year, another order for an equal quantity should 
be issued immediately. The machine and tool equipment should 
also be large enough to produce such a number of pieces in a year.) 
While most manufacturers are willing to invest in reserve equip- 
ment, they are unwillii^ to keep a surplus stock of product on 
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hand. It is reasonable to assume that the capital invested in 
extra equipment provided to meet emergencies is equal at least 
to that necessary for keeping a sufficient quantity of finished 
product on hand to meet such emergencies. In most cases, 
however, the capital invested in finished product is less than that 
required for a sufficient reserve equipment, and this advantage 
is further emphasized by the fact that shipments can be made 
immediately upon the receipt of orders, when the product is on 
hand in the store-room. In addition, the capital will be turned 
over more rapidly, as it is not necessary to wait while the product 
is being made before it can be shipped on a given order. It 
seems hnpossible that this fact can escape the attention of the 
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management of so many manufacturing establishments, especi- 
ally when the product so " stocked " can generally be produced 
at less expense than when made under average conditions. The 
solution is seemingly found in the fact that equipment does not 
show up on the books in the same way as fijiisbed product. In 
considering this subject, it should also be borne in mind that 
immediate shipment is a means of adding to the list of satisfied 
customers who will send in repeat orders. 

Follow-up System. — Having outlined some of the more im- 
portant reasons for the use of a follow-up system, and the con- 




Card Index kept b; Stock Depwtmeiit 



ditions over which it has control, a system which has many origi- 
nal features, and which has proved very efficient will be described. 
In order to make the explanation readily understood, certain 
minor details such as shipping and factory order forms will be 
omitted, as the forms in general use for such purposes can be 
adapted to almost any system with satisfactory results. In 
explaining the workings of this system, it will be assumed that 
any inquiry as to the date of shipment of an order is received by 
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the office. This inquiry usually carries the customer's order 
number, and is generally given a factory order number by which 
it is known untii the order has been completed and shipped. The 
inquiry is immediately turned over to the stock department with 
the tag shown in Fig. i attached to it. The customer's order 
number is generally filled in by the office, but, in certain cases, 
where the customer's original order number is on file m the stock 
department, the tag is filled in when it reaches that point. 

Stock Department Card Index. — The stock dqiartment 
ke^s a card index, of the form shown in Fig. 2, on which the 
factory order number is given opposite the customer's order 
nimiber in cases where the goods are not in stock and have to be 
made. If no number appears on the card opposite the customer's 
order number, it signifies that the goods have already been 
shipped, the date of shipment being recorded in the column 
marked, " Date Shipped." If shipment has not been made, 
which is shown by the fact that no notation appears in colmnn 4, 
and if no number appears in column 2, it shows that shipment 
can be made from surplus stock on hand. These cards are in- 
dexed according to names, and it will be noticed that one or more 
cards are used for each customer and that each card takes care of 
several orders. 

If the order is special (not in stock and not finished), the in- 
quiry, with the t^ shown in Fig. i attached to it, is immediately 
turned over to the follow-up department for answer in regard to 
the date on which delivery will be made. All of the columns on 
the tag shown in Fig. i, except the last one, have been filled out 
by the stock department, the date being taken from what is 
known as the shipping order, which includes all details in regard 
to the items covered by the order. 

Order Tracer Card Index. — The follow-up department refers 
to the order tracer card file, the form of which is shown in Fig. 3. 
These cards are filed in numerical order, one card being provided 
for each order number, and show the location of any order in the 
factory at any specified time; consequently, it is known how far 
the work has advanced, and also the date on which the work will 
be finished. A record is also kept on this file of any delay that 
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has occurred, the department in which it occurred, and the 
reasons for the delay, reference being made to the superinten- 
dent's " Reasons for Delayed Orders " file for this inlonnation. 
Every foreman is required to report to the superintendent at the 
end of each day's work in regard to every order which could not 
be finished and sent on to the next department as required by the 
schedule. When a department foreman receives an order, he 
marks the number of the order on his work calendar in the column 
opposite the date on which the operation must be hnished by his 
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department. One of these calendars, shown in Fig. 4, is generally 
kept by the foreman to insure finishing all orders on time, 
according to the route clerk's schedule. 

The plan of having the foremen report any delinquendcs or 
causes for failure to complete an order in accordance with the 
schedule is one of the best guarantees that the work will be fin- 
ished on time. As the superintendent is kept constantly in touch 
with the progress of each order by this method, he is able to take 
the necessary steps to prevent a constant recurrence of delays in 
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Fig. 5. BcUmata and Sonts Cud which followi Order throDBh Factor; 
any dqiartment, and this is largely responsible for the success 
which has been obtained from the use of this system. 

Time Estimate and Route Card. — The date on which the 
work or operation must be completed by any department or fore- 



DiQitized^yGOOgle 



FOLLOW-UP SYSTEM 121 

man will be found on the " Route and Estimate " card shown 
in Fig. 5. These cards are filled out by the route clerk before 
the orders for the work are sent out to the factory, and follow 
the orders for the work from one department to another until the 
order is completed. These route cards not only show when each 
operation must be finished, but also the order in which the work 
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Pig. 6. Form used by Foremen in maUni D*l^ Reports 

is passed along from department to department, as shown in 
column 3. For instance, after the chucking operation is com- 
pleted in Department 2, the work must be sent to Department 5 
for inspection, then to Department 4 for the milling operation, 
and so on until it is completed. Before the work leaves any de- 
partment, the actual date of leaving is filled out on the route and 
estimate card by the foreman of the department. This is done 
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at the same time that the daily report shown in Fig. 6 is filled 
out and the foreman receiving the work will be certain to report 
any errors in these dates to the foUow-up department, if the route 
cards are dated unfavorably to him. This affords a method of 
checking the accuracy of the daily reports when they are being 
recorded on the tracer card file by the follow-up clerk. 

With the data available through the records kept by this sys- 
tem, it is possible to answer inquiries in regard to the date of ship- 
ment immediately and with a reasonable degree of accuracy, 
without having to go out into the manufacturing plant for the 
purpose. The tracer card file, shown in Fig. 3, is the key to the 
whole situation. As previously mentioned, these tracer cards 
are made out before the orders go to the factory and are checked 
every day from the daily reports shown in Fig. 6. The route 
outlined on the route and estimate card, shown in Fig. 5, is also 
listed on a route card (not shown) which is made out for each 
class of work. In this connection, it may be mentioned that the 
routes followed through the factory by many classes of work are 
practically the same. 

Determining the Capacity of the Factory. — The capacity sheet 
shown in Fig. 7, although not directly connected with the follow- 
up department, plays an important part in the operation of the 
factory. These sheets show the capacity of each department for 
all the diEEerent operations which it handles. They are kept in 
a special loose-teaf binder, so that changes may easily be made in 
the case of an addition of new machinery or methods in any de- 
partment. The left-hand pages of the sheets kept in this binder 
enable the route clerk to determine the capacity of any depart- 
ment for a given operation at a glance, and the right-hand pages, 
shown in Fig. 8, give a record of all the orders in the factory that 
must be handled by the different classes of tools, the capacities 
of which are given on the capacity sheets. The dates on which 
these operations must be completed are recorded so that, when 
a rLew order is issued, an accurate estimate of its date of com- 
pletion may be made. 

The follow-up clerk checks the number of each order which has 
been passed on to a new department and the departments to 
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which the work was sent from the daily reports, when checking 
up the tracer cards each morning. In so doing, he finds any 
discrepancy between the date on which the work was finished 
and the date when it should have been finished, according to the 
schedule. He may refer to the superintendent's file to obtain 
the reason in case of delay. 

Following Progress of All Departments. — Although this 
system may be said to fill all of the requirements of followit^ up 
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Fig. lo. FoDow-np Sack Card tor Sp«cUl Orden 

the progress of orders through the factory, and keeping them 
moving according to schedule, it is lacking in certain respects. 
For example, how can a factory manager or superintendent de- 
termine the number of orders that a certain department has on 
hand at any time from a card index? How are such officials 
going to find out (without the assistance of a lot of clerical help) 
how loi^ an order has been held in a given department? How 
are they going to know' if promises are kept? For this purpose, 
the " FoUow-up Rack " was designed, of which two sections are 
shown in Fig. 9. 
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This rack conasts of twelve sections, one being provided for 
each month in the year, and is used to keep a record of progress 
of the work in the factory, A small card, of the form shown in 
Fig. lo, is made out at the same time that the estimate card is 
made out when an order is sent to the factory. One side of this 
card has spaces for the order number, the name of the customer, 
the date on which delivery is promised, and a description of the 
product called for by the order. The opposite side shows the 
different operations that must be performed on the work, the 
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dates when the work should leave the different departments ac- 
cording to the schedule, and the actual dates upon which it did 
leave these departments. Fig. ii shows both sides of the form 
of card used for stock goods. This card is of a different color 
from that shown in Fig. lo which is used for special goods, and 
the customer's name is omitted. The reverse side is the same as 
that of the card described in connection with Fig. lo. 

How Follow-up Rack is Used. — To illustrate the method of 
using the follow-up rack, it will be assumed that Order No. 7001 
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is received from Jones & Co. for 500 collets on September 2, 1917. 
After the card is filled out in Column 2 by the route clerk, at the 
same time that be is filling out the estimate and tracer card, the 
cleric refers to the capacity sheet. Fig. 7, and to the promised 
order sheet, Fig. 8, to find if the order can be completed by No- 
vember 28, which is the date specified for delivery. He then 
files the card in the 28th column of the November rack, oppoate 
the department in which the first operation is performed. The 
card is then moved up or down in this column, keeping it opposite 
the department to which the work has been transferred until the 
work is completed. The proper location for the card is found 
from the daily report, which not only indicates to which depart- 
ment the work has been sent, but also the date on which the order 
was promised for delivery. This enables the position of the card 
in the rack to be immediately found, and also the date on which 
it was promised. 

The card remains in the 28th column until the order is com- 
pleted, after which it can either be thrown away or filed for future 
reference. This arrangement enables one to see at a glance just 
how many orders axe promised to be completed, and if they are 
not finished on time this is immediately indicated by the appear- 
ance of the cards in the rack for dates already passed. This 
naturally causes everyone concerned to push the work along, and 
constitutes a gage of efficiency for both the department foremen 
and the follow-up department. This rack also makes it possible 
to look ahead, and if there appears to be any doubt in regard to a 
given order being unfinished by the specified date, there is ample 
time to take the necessary steps to avoid such a contingency. 

All twelve racks are arranged in a single horizontal row, and by 
looking along the row it is possible to form an accurate esUmate 
of how many orders a given department has on hand at any time, 
which could not otherwise be easily done. By looking at the 
back of the card, it is possible to see just when the work should 
have been completed in a pven department, and when it actually 
was finished, the backs of the cards being filled out by the follow- 
up clerk from the daily reports of the foremen. This information 
is especially valuable for tracing delayed orders. 
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The capacity records involve a great deal of expense, not only 
in getting them up but in keeping them up-to-date. It has been 
found, however, that these records are an actual necessity, whether 
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a follow-up system is used or not, and consequently this expense 
caimot justly be entered on the books against the follow-up sys- 
tem. The advantages secured through the follow-up system and 
follow-up rack which have been described are far-reaching in 
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their results. The heads of manufacturing companies have not 
generally much time for details, and the use of this system keeps 
them infonned of nearly all the conditions in the plant that are 
of vital importance. Very little time is required to secure this 
infonnation, and they can determine just what these conditions 
are without spending valuable time in going about the factory. 
Figures and data are often misleading and errors or unintentional 
deceptions entering into the reports of subordinates are very 
frequently responsible for serious complications. Where this 
system is used, however, such deceptions are impossible and the 
management is thus protected from both deserved and unde- 
served criticism of customers, which leads to the loss of future 
orders; hence, this follow-up system is a very productive " non- 
productive " department. 

Charts for Showing Progress of Work. — There are several 
ways of keeping track of the conditions of production in the shop 
when building machines in lots, but no matter how good a system 
is employed, it is desirable to have some graphic means of show- 
ing the daily progress to the superintendent or general manager. 
The board or chart that shows graphically progress and delays 
from day to day of operations acts as a spur on the manager, who, 
in turn, is likely to stimulate the activity of the men and thus 
bring the lagging work up-to-date. 

The chart shown in Fig. 1 2 illustrates the plan of a large black- 
board installed in the office of the superintendent of the Inter- 
national Machine Tool Co., Indianapolis, Ind., to facilitate the 
production of the Libby turret lathes. At the left of the chart 
are the prindpal operations arranged in the order in which they 
are generally done. These consist of casting, planing, drilling 
caps, milling ends, boring, etc. At the top are the serial numbers 
of the turret lathes being built. 

Suppose that a lot of e^hteen lathes is being constructed. It 
is necessary first to obtain the castings from the foundry, and the 
chart shows that eighteen castings have been delivered, eighteen 
of the squares of the chart having been chalked in. The chart 
also shows that twelve of the castings have been planed, eleven 
have been drilled for the cap-screws, ten have been milled on the 
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ends, nine have been bored, and so on. If one of tbe castings 
develops serious defects after being planed, drilled, milled, or 
bored, it is rejected and the space on the casting line is erased 
until a new casting has been obtained to fill its place. 

It will be noticed that the last operation that has been filled in 
is No. 16, " reaming for the drive-shaft," and this has been done 
on one machine only. The general contour of the filled-in spaces 
approximates that of a 45-degree right-angle triangle. When 
the operations go through practically in the order planned and 
everything follows without serious delay, this plan of progression 
is carried on throughout. In other words, the operations com- 
pleted will be about in the order indicated by the diagonal line, 
and as the operations on a lot are completed they "flow off" the 
sheet at the lower right-hand comer, shipping being the last job. 

The superintendent posts himself each day on the conditions 
of work in the plant and then fills in the squares of the operations 
completed. In this way, he impresses upon his mind the condi- 
tion of work in the plant and at the same time makes a record for 
reference during the day. The record also acts as an incentive 
to everyone connected with the production department; when 
one of the foremen comes into the general manager's office and 
sees the conditions of the chart wherever his department is con- 
cerned, he is likely to make a spedal effort to increase production 
if that section shows perceptible lagging behind the general ideal 
contour of the operation sheet. 

The charting system to be described shows, at a glance, the 
position of finished parts and completed units in an automobile 
factory. The scheme when modified to suit requirements is also 
applicable to most branches of engineering. The majority of 
managers have at some time experienced difficulties brought 
about by unbalanced production. Suppose an order calling for 
a production of sixteen chassis per week of a certain type has to 
be completed in a given time; then, the aim of the management 
is to get out the chassis at the given rate per week, if possible, 
but no matter how the weekly production may fluctuate due to 
various causes, it b up to the management to make an attempt 
to finish the total number before the final date stipulated. 
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The chart, Fig. 13, is useful in this connection, as it shows both 
weekly and total numbers. The dot-and-dash lines indicate the 
estimated output and the full lines show the actual output. The 
main object is to arrange production so that the full line showing 
total output is above or near to the dotted line showing estimated 
total output. If the full line is above the dotted line, then the 
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Flu. 13. Chart Conpailiig EBtlmaled and Actual Outputs 

production is safe; but if it is continuously below and shows a 
tendency to fall away, then the management must take measures 
to increase the output by overtime or by putting more men or 
machines on the job. The chart illustrates how a bad start was 
made, but shows a gradual improvement till ultimately the esti- 
mated total is reached. 

Before the chassis can be built there must be a supply of detail 
parts and the chart, Fig. 14, shows a method of recording how 
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these are progressing. Here the main object is to keep all the 
thick, black lines indicating actual output an even height, either 
level with the dotted lines showing estimated output or in ad- 
vance of them. If certain details should accumulate much more 
rapidly than others, then, if the machines are suitable, produc- 
tion may be reduced or stopped on the parts on which there is a 
sufficient supply and the machines be used for making parts that 
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Fig. 14. Chart ihowing ProKTCBB of VuIodb DstalU 

are lagging behind in production. The best arrangement of this 
chart is in section and numerical order, i.e., one chart for the 
engine, another for the gear-box, etc., the parts being in the 
nimierical drawing nimiber order. It is then an easy matter to 
locate any particular detail about which information is required. 
Mechanical Charts for Following Progress of Work. — Figs. 
15 and 16 show mechanical charts based on the principle of the 
chart shown in Fig. 14. Fig. 15 shows a portion of the detail 
board, an enlarged section showing the construction appearing 
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in the lower right-hand comer. It is made of pressed sheet-steel 
plates backed with dull white celluloid in a wooden frame. A 
series of celluloid-faced shding buttons are free to slide in slots 
provided in the steel plates. On the face of the buttons is printed 
the number of parts to one engine, gear-box, or set. For in- 
stance, on a 6-cylinder engine there would be one crankshaft, 




Pig. ig. HMhanlMl Chut for FoDowliii Piopw of Work 

six pistons, one crankcase, etc. When finished parts or batches 
of parts have been finally inspected and sent to the " finished 
stores," the sliding button on the chart representing this part is 
moved on to the total number then received. As shown in F^. 
15, twenty-five sets of most of the parts are finished. The 
object of the respon^ble official is to push forward the parts 1^- 
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ging behind at the expense of the parts that are in front, so that 
a straight row of sliders gradually advancing is maintained as far 
as possible. 

The numbers at the top of the board, indicating sets completed, 
can be modified to suit requirements. When the total output 
reaches about 50 sets, the numbers would be changed from 5-50 
to 50-100, and so on. The board should also be arranged in 




numerical and section order; then when, say, twenty-five sets 
of engine parts were completed, the slider opposite engines on 
the section board, Fig. 16, would be pushed forward. The 
management can see at a glance how the work is progressing, and 
what parts want pushing forward, without referring to a number 
of progress sheets or cards. The fitters know how many sets 
of various sections are available and can arrange accordingly. 
These charts should be used in conjunction with the progress or 
foUow-up system to obtain the greatest advantage. 
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mSI^CTION SYSTEM FOR MACHIHE SHOPS 

The necessity for a thorough system of inspection and the 
advantages gained thereby are now recognized by all modem 
manufacturing concerns, so that whereas formerly inspection was 
relegated to an inferior position among shop duties, it now 
occupies a place in the front rank. The business of a consulting 
engineer is assuming larger proportions every year, due to the 
tremendous strides being made in manufacturing industries, and 
if one stops to analyze the functions of a consulting engineer, it 
will be found that inspection duties now form a considerable part 
of his work. 

As a further illustration of the growing importance of inspec- 
tion, it may be mentioned that testing and inspection bureaus are 
being established, which make a business of inspecting and 
testing factory and mill products at regular intervals. Such 
products as wire, cable, flexible tubing, hose, bar steel, etc., 
produced in factories subscribing for the bureau's service, are 
now marked with a label or other means, showing that they have 
been inspected and passed by the testing bureau. The general 
purpose of such an inspection is not only to give customers the 
fullest possible guarantee of reliability, and to act as a stimulus 
for the maintenance in the factory of high standards in design 
and materials, but also to afford manufacturers means whereby 
their products will be easily recognized in the field in distinction 
to inferior and unapproved goods. Furthermore, such an in- 
spection will be an aid to manufacturers in keeping up the quahty 
of work and supervision to a point which will best serve the 
interests of all concerned. 

Organization of an Inspection Department — The organiza- 
tion of an ideal inspection system would mean the employment 
of enough inspectors so that each piece could be inspected after 
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each operation. In this way, the inspector would find a defec- 
tive or spoiled piece before any more time was spent on it. In 
some plants that are not systematized as regards their methods 
of inspection, jobs that are spoiled by the first operation are 
sometimes completed before the defect is discovered. Another 
case illustrating the importance of inspection is when a complete 
lot of work comes to the 
inspector who not only 
inspects it, but also 
keeps a record of the 
nimiber of pieces re- 
ceived, so that, in case 
of a shortage, the pre- 
vious operator or de- 
partment must report 
whether it was spoiled 
B.i.ni.?^t<u.iict»i S Q or defective. With one 

system, if the last oper- 
ator or department can- 
not account for the 
missing piece or pieces, 
the inspector makes out 
a shortage slip of the 
form shown in Fig. i 
against that depart- 
ment, which will be 
turned in to the cost 
department where the 
loss will be figured, and at the end of the month an itemized 
account is sent to each department showing the heads of de- 
partments how much work has been spoiled. Such a record is 
also kept in the office, and at the end of the year this will be 
found helpful when taking inventory. In case work is spoiled, 
the tag shown in Fig. 2 may be attached to the work, which 
will prevent any further confusion. 

Further along in this chapter, in connection with a discussion 
of the inspection of work in the shop and the beneficial results to 
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be derived from working to limiting instead of to exact dimen- 
sions, it is pointed out that it would be equally desirable if some 
method could be devised whereby inspectors of materials could 
be assisted in handling their work by furnishing them standards 
such as samples, curves, or other data showing the limits between 
which materials could be passed, thus reducing to a mininm m the 
posability of errors in judgment. The idea intended to be 
conveyed is exemplified in part by maximum and minimum limit 
gages. Where such gages can be used, the product, when in- 
spected for correctness of size, is supposed to be not greater than 
the larger nor less than the smaller of the two gages. 

Careful records should be kept of materials rejected or found 
defective in any respect, and steps should be taken to see that 



such materials are promptly disposed of in order to prevent any 
possibility of their becoming mixed with accepted materials. At 
the same time, those who are responsible for the defective parts 
should be notified immediately so that the defects may be 
remedied with the least possible delay. Fig. 2 shows a rejected 
or defective material ticket used by a lathe manufacturer. 

Extent of Inspection. — In factories where the inspection 
department is well organized, an endeavor is constantly made in 
each department to inspect the work during the actual making 
as well as upon the completion of it. When it is remembered 
that in the stock-room ledger of many factories there are listed 
thousands of different items, one will appreciate the enormous 
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volume of work that is constantly going through the factory and 
consequently through the inspection department. It would be 
a physical impossibility without increasing the force to a dis- 
proportionate size, to inspect every individual piece. It would 
also be equally unnecessary to do so, since many of the parts are 
made by automatic or semi-automatic machinery, and on all 
such work it is sufficient to inspect on a percentage basis, a case 
in point being screw machine products and other repetition 
work. After the took are once properly set for work of this 
kind, it is only necessary to inspect for detecting errors due to 
the wear of the tools or to a lack of alignment that may develop. 
When errors from such causes have been guarded against, an 
inspection of a percentage of the finished parts is quite as effec- 
tive as an inspection of every piece. On the other hand, parts 
which are not made by automatic machines or which are not 
manufactured in sufficient quantities to warrant the making 
of dies, limit gages, templets, etc., require detailed inspection. 

Special Inspection Room. — In some shops, the inspection 
system is so arranged that the material, after each operation has 
been performed on it, is delivered with an identification card to 
a separate inspection room where it can be thoroughly inspected 
and passed or rejected. If satisfactory, it is retained and, in 
due course, reissued to another workman for the performance of 
the succeeding operation. Where the work is small, this method 
will give excellent results, but in the majority of cases a pro- 
cedure of this kind is not permissible on account of the large size 
or awkward shape of pieces, which would require too much labor 
to handle them. It then becomes necessary for the inspector 
to go to the work, inspect it and put his special stamp on it or an 
inspection tag similar to the form shown in Fig. 3. It will be 
found advisable when the size of piece permits, to stamp it while 
in the rough state with a serial number, and to check each serial 
number with the check number of various workmen who perform 
the work on it. In this way, defective work can always be 
traced back to the right person, no matter what the lapse of time 
between the performance of the work and its inspection. 

In some classes of apparatus, the nature of work is such that 
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each operation serves as a check on the preceding operation, in 
which case the workmen act as inspectors. Carrying this idea 
still further, some concerns hold each workman responsible for 
any work that may be per- 
fonned by him on a piece on 
which any of the preceding 
operations performed by other 
workmen have been incor- 
rectly done. 

Disposal of Defective Parts. 
— All defects or deviations from 
the drawings and specifications, 
noted by the inspectors during 
the inspection of materials or 
the building of machinery, 
should be given careful consid- 
eration to determine whether 
the piece should be scrapped 
outright, whether it may be 
rectified, or if the part happens 
to be an unimportant one, 
whether it may be passed with- 
out change. A full knowledge 
of the situation is required 
before an intelligent decision 
can be arrived at. If a de- 
cision cannot be given by the 
inspector himself, the matter 
is at once referred to the head 
of the department involved. 
In the meantime, all work 
which is likely to be affected in any way is stopped, pending 
a ded^on as to the disposal of the defective part. 

Complaints. — Complaints received from the outside that are 
either from the erecting department or district offices should, if 
applying to the works, be referred to the inspection department 
to be thoroughly invest^ted. A written report should then be 
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made in each case to the manager of the works and to the erect- 
ing department, and also to the office for the purpose of having 
it forwarded to the proper district office. These complaints 
should be classified on a monthly basis and treated similarly to 
expenses due to pieces spoiled in the works. When complaints 
received from the outside affect the design only, they should be 
referred to the engineering department where an analogous 
course of procedure would be followed. A record of all cran- 
plaints should be maintained by the management. 

There is no better field for cofiperation, nor one in which 
either the results of cooperation or the harmful effects resulting 
from lack of it may be more easily seen, than the work of inspec- 
tion. The efficiency of inspection depends largely upon the aid 
received from the engineering, testing and other departments, 
members of which are more or less in touch with manufacturing 
processes and are thus enabled to make many helpful suggestions 
regarding the work. Every letter of complaint from customers 
should be accepted at its full face value and thoroughly investi- 
gated, first with a view to ascertaining the cause of the trouble, 
and second with a view to preventing a recurrence of it. 

When complaints are received involving defective workman- 
ship, it is advisable to send the inspector and foreman of the 
department in which the apparatus was built to see for them- 
selves the exact cause of the trouble. In this way, their view- 
point will be broadened and they will appreciate more fully the 
requirements of the machinery built in the works. No matter 
what precautions may be taken to have nothing but perfect 
machinery shipped from the works, there will be certain points 
that can only be learned from actual experience. 

Selection of Inspectors. — In choosing inspectors, the endeavor 
should be made to obtain men who have had the requisite experi- 
ence in the works. In addition, such men should be selected as 
are likely to appreciate the responsibiUty of their position, and 
who are endowed with an abundance of good judgment, not only 
for pas^ng upon materials submitted for inspection, but also in 
dealing with the men about them. As regards their dealings 
with the men, inspectors should be absolutely fair and impartial. 
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No discrimination should be made between one workman and 
anoUier. A feeling of coSperation must also be fostered between 
the inspectors and the foremen, if the work of inspection is to be 
carried out effectively, and the inspectors should not be con- 
trolled by the foremen of any department, but by a chief inspec- 
tor. If foremen are given charge of inspectors, the latter, in 
some instances, may be ordered to pass material to maintain the 
required rate of production. Better results will ordinarily be 
obtained if an inspector is under the jurisdiction of none but a 
chief inspector. 

Limits on Drawings. — Many drawings give absolute measure- 
ments; that is, they give single measurements to work to, and 
do not specify what variation in the absolute size will be per- 
mitted. As it is not necessary in the vast majority of commercial 
operations to finish parts to the greatest degree of accuracy 
possible, the question is one of relative accuracy. In other 
words, the error should be confined between the limits of varia- 
tion either way from the exact dimensions. The amount of 
tolerance or limit depends, of course, upon the nature of the work. 

On the blueprints used by the American Machine & Foundry 
Co., limits are specified in connection with the dimension of every 
part, no matter what degree of accuracy is required nor how much 
variation in size is permissible. This is obviously an important 
point in reducing the cost of machining operations, as the ma- 
chinist sees, at a glance, whether he is required to work with great 
predsion or whether the part is a rough one that need not be 
finished carefully. 

Relation of Inspection Department to Management. — In any 
manufacturing company, consideration of the inspection depart- 
ment should begin with a study of the relation of that department 
to the management of the company and to the various depart- 
ments of the organization. These relations must be positively 
fixed and thoroughly understood. In many cases, the inspection 
department is not rendering the service of which it is capable nor 
operating at maximum efficiency, on account of lack of coopera- 
tion between it and the other departments. It is the primary 
function of the inspection department to inspect and pass upon 
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the material submitted to it, approving that which meets the 
requirements laid down and rejecting that which fails to come up 
to the adopted standard. At the same time, this department is 
in a position to render valuable assistance to the sales and pur- 
chasing departments as well as to the engineering and production 
departments, if the spirit of cooperation exists throughout the 
whole organization. 

The following is an abstract of a paper on this subject, read by 
Fred B. Corey before the American Association for the Advance- 
ment of Science. 

Control of Inspection Department. — In the majority of manu- 
facturing corporations, the inspection department is under the 
authority of the factory manager or superintendent. In other 
words, that branch of the organization which builds the apparatus 
decides whether that apparatus is properly built. It is unneces- 
sary to point out the inherent weakness of this arrangonent. 
The judgment of the inspector may continually be biased by the 
fact that he is a part of the factory oi^anization and is respon- 
sible to the factory management. It is, therefore, evident that 
the highest standards of quality and workmanship hardly can 
be maintained continuously if the members of the inspection 
department are in any degree subject to the control of a factory 
superintendent or any other executive who is directly responsible 
for the factory production and has no connection with the engi- 
neering or sales organizations. This statement should not be 
understood as expressing a doubt in regard to the loyalty or 
honesty of purpose of any factory official. It is a fact, however, 
that defects, due to drawings or specifications, are often disre- 
garded by inspectors if they know that no criticism can be 
attached to them by their superiors on account of the latter's 
approval of the apparatus, especially when a rejection would 
prevent meeting a promised date of delivery. 

Inspection Department under Chief Engineer. — In a smaller 
number of shops, the inspection department is under the control 
of the chief engineer. With this arrangement, the judgment of 
the inspector is likely to be biased by the fact that any defects in 
the finished product, due to improper specification of materials or 
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any failiu-e of the apparatus to function properly, might be con- 
sidered as reflecting on the abilities of the engineering department. 
The inspector will often hesitate to reject a device if he thinks 
that the objectionable feature may be attributable to his superior 
officer, as it would imply a difference of opinion that might reflect 
discredit on the inspector's judgment. Moreover, there is often 
a tendency among young and subordinate engineers to refuse to 
recognize slight defects in a design for which they are personally 
responsible, and to severely criticize an inspector who points out 
what he considers a defect in such apparatus. Therefore, in 
most cases the executive head of the inspection department should 
be as free from control of the engineering department as from the 
manufacturing department. 

iDBpectloii Department under Geneial Manager. — The only 
logical plan of organization is that in which the head of the 
inspection department, whatever may be his title, is responsible 
directly to the general manager of the company or the chief 
executive in control of the factory output. He should report to 
the same officer as the works manager or the chief engineer. At 
the same time, he must be in fidl sympathy with all other depart- 
ments. He must command the respect of the other department 
heads and be ready to cooperate with them to further the interests 
of his company. 

The executive head should exercise a most thorough control 
over all the activities of the department. To that end, there 
should be no recognized paths of commimication between this 
department and the heads of the other departments, except 
through his office. The strict enforcement of this rule is essential 
to the efficient working of the department and to the avoidance 
of misunderstandings and duplication of effort. This require- 
ment, if rightly understood, will not be interpreted as limiting 
the useful activity of any member of the department, but will be 
recognized as a necessary feature in the conduct of inter-depart- 
ment business. 

Duties of the Chief Inspector. — The executive head of the 
inspection department should be thoroughly familiar with general 
engineering practice and standards. He should be well informed 
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on all shop methods, including foundry and machine shop prac- 
tice, and be thoroughly versed in the use of testing machines and 
gages. He should, if possible, be conversant with chemical 
laboratory methods and apparatus, so as to be able to direct 
intelligently that part of his organization. Moreover, he should 
be familiar with the uses of the factory product and the condi- 
tions under which it is to operate after it has passed beyond the 
control of the factory. He must have absolute control of every 
inspector in the plant and be held responsible for the quality of 
material and workmanship of a!i that the plant produces. 

In the majority of manufacturing corporations, all dealings 
with the customers are conducted by the sales department 
exclusively, which is the logical arrangement. For this reason, 
complaints on the part of the customer are made directly to the 
sales department and usually reach the shop through a more or 
less tortuous channel. There is sometimes a tendency on the 
part of the sales department to assume that all of these com- 
plaints are justified, to criticize the shop for turning out an un- 
satisfactory product, and especially to blame the inspection 
department for failure to pVevent the issuance of the material in 
question. All such complaints should be referred to the execu- 
tive head of the inspection department for a personal investiga- 
tion and report, and action on the part of the sales department, 
except so far as it relates to the replacement of material urgently 
needed, should be deferred until the report is in hand. This 
report may entirely change the attitude of the customer with 
relation to the alleged defective material, as it may clearly show 
that its failure to meet his expectations was due to no fault of the 
manufacturer or of the apparatus involved. The trouble may 
have been due to injury in shipment, rough handling after receipt, 
failure to install or to apply it properly, lack of proper mainte- 
nance on the part of the customer or his employes, or to a mis- 
conception of the capacity or function of the apparatus itself. 

CoSperation wiQi other Departments. — The inspection de- 
partment exists for the mutual protection of the manufacturer 
and the customer. The salesmen should be informed in regard 
to the methods and practice of the inspection department, as this 
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knowledge may be of great service in promoting friendly relations 
with a prospective or actual customer. The customer is often 
much interested in the means employed to insure accuracy in the 
manufacture of the apparatus he proposes to use. 

The relations of the inspection department to the engineering 
department are most important, eqwcially in the influence that 
may be exerted on the designs for new apparatus and the improve- 
ment of the old. In many places, new drawings, when completed 
and before their final approval, are submitted to a conmiittee 
(variously known as "mechanical design committee," " limit 
committee," "standard committee," etc.) to determine if the 
limits set by the designers are such as can be met commerdally 
in the factory, and to decide if any changes are desirable on 
account of methods to be used m the foundry, machine shop, 
etc. The head of the inspection department should be one of 
the most important members of this committee; in some in- 
stances, he is chairman. His principal duty in connection with 
this committee is to advise if the dimensions, tolerances and 
limits called for on the drawings are satisfactory for the various 
fits, and if the quaKty of finish called for will be satisfactory to 
the inspection department. Thus the work of the inspection 
department should begin even before the designs are approved 
for manufacture. 

The internal organization of the inspection department and 
the means and methods best adapted to carry out the details of 
its work are matters that will depend to a great extent upon the 
management and operation of the larger manufacturing organizar 
tion of which it forms a part. A plan of organization that may 
be highly efficient in one factory may be deficient in meeting the 
needs of another shop producing a different product or producing 
a similar product by widely different methods. The organization 
of inspectors that is perfectly suited to a factory having a large 
output of a few well-standardized articles would be wholly unable 
to cope with the situations arising in a smaller factory producing 
a great variety of articles, but makii^ each in comparatively 
small numbers. 
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CHAPTER Vn 
STORAGE AND MAINTENANCE OF SMALL TOOLS 

One of the problems connected with the management of ma- 
chine shops is the care of the numerous small tools used on ma- 
chine tools and in assembling departments. As the " business 
end " of a machine tool is the cutting end, it is important to use 
tools that cut effectively and to keep the machine on the job; 
and when the parts produced in these machines are being assem- 
bled it pays to use reamers that ream, wrenches that are right as 
to size and fit, and good tool equipment in every department. 
These are the principal reasons why modern machine-building 
plants have tool supply rooms and systematic methods of caring 
for the many different kinds of tools used in machine shops. A 
store-room for tools of certain classes is found in almost every 
machine shop, but there is con^derable variation in regard to 
the types of tools that are Stored, the cooperation between the 
tool supply and manufacturing departments and the extent to 
which systematic methods are applied to insure the prompt de- 
livery of tools in good condition. For instance, the tool supply 
room may be merely a place for storing small or auxiliary tool 
equipment when not in use, or it may be so managed that such 
tools are not only stored but maintained in good condition and 
delivered to the different manufacturing departments in such a 
prompt and systematic manner as to add to the efficiency of the 
entire plant. 

Location and Plan of Tool Supply Room. — When a machine 
shop has only one room or department where tools are stored, 
this should ordinarily be located in a central position relative to 
that part of the shop requiring the largest number of tools, pro- 
vided the general construction of the shop will permit. If the 
plant is large enough to be divided into separate departments, 
the usual method is to have a tool crib in each one; frequently 
146 
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the department supply rooms are auxiliaries of the main supply 
room, which may or may not be a tool-room as well as a place 
for tool storage. Some shop managers prefer, even for large 
plants, one main tool storage department from which all tools 
are obtained. This method, however, has only been adopted to 
a limited extent and chiefly where the nature of the work is such 
that many tools arc not used exclusively on any one line of work, 
but are required in various departments. In connection with 
this plan, as applied to a large shop, the tools should be delivered 
to the workmen, in which case the accessibility of the tool supply 
room is not so important as when each employe must obtain the 
tools required. 

The storage of tools is generally under the supervision of the 
tool-room foremen in plants having toohnaJdng departments, 
and, where there is a single tool supply room, this is often a de- 
partment of the tool-room, but it should be separated com- 
pletely from it by a grating or partition, and should be under lodt 
and key. One artar^ement which has proved satisfactory for 
comparatively small shops is to have the tool supply room in such 
a location that one window or opening for the delivery or return 
of tools is connected with the tool-room and the other window 
with the machine shop. The tool-grinding department of a 
medium- or small-sized shop is usually adjacent to the store- 
room or is practically a part of it. This department usually con- 
tains a drill grinder, a tool and cutter grinder for sharpening 
reamers, milling cutters, etc., and a universal tool-grinding ma- 
chine for sharpening forged turning and planing tools, provided 
such tools are kept in the store-room. In the larger plants, where 
the different departments have separate tool supply rooms, the 
grinding of such tools as reamers, milling cutters, taps, etc., is 
generally done in the tool-room. 

In locating the bins, drawers, or racks for tools or supplies, 
it is important to place the sections which are to contain the 
tools in greatest demand nearest the delivery and receiving 
windows. The extent to which different classes of tools are used 
varies in different shops and depends to some extent upon the 
nature of the manufacturing operations. In general, such tools 
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as drills, taps, reamers, gages, jigs, milling cutters, and files are 
used frequently. If blueprints are kept in the store-room, these 
should also be conveniently located with reference to the delivery 
window. Attention to this matter of tool location prevents 
needless delay in delivering tools to the workmen, 

CUuses of Tools and Supplies Kept in Store-rooms. — Tool 
supply rooms are generally intended for tools such as drills, 
reamers, taps, miUing cutters, form tools for screw machines, box- 
tools for screw machines and turret lathes, standard and special 
gages, jigs and &xtures (except those which are heavy and cum- 
bersome), punches and dies, new files, wrenches, lathe dogs, soft 
hammers, sledges, pneumatic hammers, and many other small 
tools of the portable class. In addition, there may be a variety 
of general supphes, such as standard bolts, nuts and washers, 
taper dowel pins, cotter-pins, brass, copper, iron or steel wire, 
and so on. In the larger plants, supplies of the general classes 
mentioned may be kept in a separate department, and the tool 
supply room be used exclusively for auxiliary tool equipment, 
such as is required either in connection with machine tool opera- 
tion or in the erecting department. Another method of handling 
supplies which is quite prevalent is to keep the principal stock in 
a supply room and a small stock in the tool cribs, the material 
which is stored with the tools being of the class that is needed 
continually by the manufacturing departments. 

The variety of tools in any supply room naturally depends 
somewhat upon the class of work done in the shop or department 
with which it is connected. For instance, in some machine shops 
milling machines are used extensively, and consequently a large 
stock of milling cutters is required; other shops use a relatively 
small niunber of milling cutters, but a great many taps, reamers, 
and drills, and there are many other similar variations. 

Storage of Tools on Ba^ of UsefulnesB. — When deciding 
what tools shall be placed in a tool supply room, several factors 
may be considered. In some shops the store-room is used only 
for tools which are valuable and which for the most part are 
products of the toolmaker. Such tools are cared for amply be- 
cause they are valuable and perhaps easily deranged by careless 
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handling. According to the modern idea of tool-room systems, 
however, toob are kept in a special store-room not merely because 
they are expensive to produce, but because of their usefulness 
and to insure prompt delivery of adequate tool equipment when 
needed, as well as to eliminate loss of productive time resulting 
from misplaced tools or ^tures. The rough bolts and damps 
used on planers and other machines for holding castings and forg- 
ings to the machine table have little value so far as first cost is 
concerned; but if such equipment is not available when needed, 
or is in poor condition, the time of setting up a machine may be 
so delayed as to greatly increase the machining cost, and such 
delay may affect the work of other departments. In order to 
avoid difficulties of this kind, it is the practice in the more pro- 
gressive plants to include in the stock of the tool store-room what- 
ever small tools are essential to machining or assembling opera- 
tions, even though they may not be expensive or of delicate 
construction. When the tool store-room is based on this plan, 
it is closely related to the various manufacturing processes and 
tends to increase the rate of production and general efficiency 
of the plant. 

Storage of Large Jigs or Fixtures. — While it is generally con- 
sidered advisable to keep all small tool equipment in a special 
department, many shops, especially those in which heavy ma- 
chinery is built, have jigs, fixtures or other tools which are too 
heavy and cumbersome to be moved to and from the tool supply 
room each time they are used; moreover, such large tools are 
often used exclusively in one department, and there is an ad- 
vantage in having them near the machine to which they belong. 
Heavy tools that cannot be handled easily are often kept in a 
definite place on the shop floor, especially if they are used fre- 
quently or exclusively in one department; in other plants, 
auxiliary supply rooms are provided. It is a good plan to have 
all equipment of this kind, regardless of where it b stored when 
not in use, under the supervision of the tool supply department 
While heavy jigs, fixtures, etc., may not be deranged as easily 
as smaller and more delicate tools, the fact remains that if no one 
is responsible for their upkeep, and systematic inspection b not 
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provided for, minor defects often accumulate until, in some cases, 
the tool is in poor condition. 

Storage of Clamps, Bolts, and Packing Blocks. — The clamps 
and bolts used for holding castings or forgings on the work- 
tables of machine tools, when special jigs or fixtures are not used, 
are kept at the different machines in many shops and often are 
moved from one part of the shop to another as they may be 
needed by different workmen. Ordinarily when such equipment 
V is not cared for systematically, it is the direct cause of unneces- 
sary delay in setting up machines. Bolts of the right length are 
often difficult to find and the threads become battered so that 
nuts must be run on or off with a wrench. Sometimes it will be 
necessary for a machine operator to recut a bolt with a hand die, 
and meanwhile the machine is idle. 

Equipment of this kind should be kept in the tool supply room 
and be cared for the same as cutting tools, gages, etc. Where 
this plan is followed, it is common practice to include, in addition 
to a stock of clamps and bolts of various sizes and lengths, pack- 
ing blocks for the clamps. In some plants, a standard wrench is 
sent out with each set of bolts, clamps and blocks, so that the 
time for setting up a machine is reduced as far as possible. When 
bolts are returned to the supply room, each one should be ex- 
amined to see that the nuts can be turned freely by hand. 

Storage of Blueprints. — Tool store-rooms are not only used 
for equipment of the general classes mentioned, but in many 
cases for keeping blueprints as well, especially in plants where 
du]ilicate machines are constantly being buUt. When blue- 
prints are kept in this way they are usually given out in exchange 
for a check the same as a tool. A duplicate set of prints may be 
filed in the office of the machine shop foreman or superintendent 
for reference purposes only. These office prints should prefer- 
ably be bound or filed together in sets, so that the foreman always 
has a complete set for his own use, instead of being obliged to 
refer to those which are scattered about the shop. 

One method of handling blueprints which has proved satis- 
factory is to mount them on thin steel plates, heavy cardboard, 
or wood. A thin material is preferable, owing to the relatively 
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small space required for storage. Blueprints mounted in this 
way are protected while in the shop and they can be easily filed 
for future use. 

In a great many machine shops, blueprints are destroyed when 
they are no longer needed in the shop for a certain job. The 
reason for destroying them instead of filing them away for future 
use is that, in many cases, the blueprints are either soiled or torn 
to such an extent that it is preferable to make new ones when they 
are needed again. Naturally the extent to which blueprints are 
soiled varies with the length of time they are kept in the shop, 
and may depend considerably upon the kind of work done, so 
that the practice of destroying them might not always be justified. 

Storage li^xtures for Tools. — The fixtures, such as racks, 
shelves, bins, and drawers in which various kinds of tools are 
stored, should, as far as possible, be compactly arranged, in order 
to economize in space. The light should also be distributed 
evenly so that there are no dark shelves or bins, and it is impor- 
tant to arrange each fixture m such a way that the tools may be 
removed without difficulty. Each tool or tool set should have a 
definite place in the tool cabinet and provision be made for iden- 
tifying and locating different classes of tools. A common method 
of marking different sections of a tool supply room is by means of 
letters and numbers, the letters indicating main sections and the 
niunbers showing the location of racks, bins, drawers, or other 
storage places in each section. 

General Arrangement of Storage Fixtures. — When designing 
storage fixtures of any kind, it is advisable not to conceal the 
tools any more than is necessary, although drawers or trays are 
often considered preferable for small drills, taps, reamers and 
other tools that might be lost or misplaced if kept in open bins 
or shelves. Shelves or box-shaped enclosures should be large 
enough to permit the hand to be inserted without interference. 
Trays or open shelves for small tools should have shallow or low 
partition strips for separating different sizes of tools, and if such 
receptacles slope toward the front the tools may be seen better 
and more easily removed. Edged tools, such as reamers and 
milling cutters, should be separated so that they will not strike 
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against each other. Reamers, taps, etc., are sometimes held 
vertically by inserting the shanks in holes made in a special rack; 
such tools are also kept in trays or drawers having low partition 
strips to prevent direct contact between different tools. Fig. i 
shows reamer and drill cabinets in a tool supply room of the 
Cadillac Motor Car Co. The reamers kre placed in separate 



Fig. I. Drill and Rwiner Ctbineti 

pockets formed in crosswise strips so that they do not roll against 
each other and thus injure the cutting edges (see the three 
drawers to the left which have been removed). 

The height of tool racks and cabinets usually varies from five 
or six feet to the height of the tool supply room ceiling. Low 
racks (Fig. 2) arc usually found in shops having plenty of space. 
A ladder supported by a track and rollers is convenient for high 
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racks such £is are found in many city shops, located where land 
and space have a relatively high value, (See Fig. 11.) Wood 
is generally used for tool racks and cabinets in tool supply rooms, 
although many of the new plants have steel shelving. 

Unit System of Cabinet Construction. — Most tool store-rooms 
have cabinets or fixtures which are of permanent construction. 



tig. a. CoUet Back 

It is desirable, however, to so construct the storage equipment 
that it can be rearranged and expanded to accommodate a larger 
stock of tools, if this should be necessary on account of the growth 
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of a plant. This unit system of construction, as applied to the 
tool supply room of the Tabor Mfg. Co., Philadelphia, Pa., is 
illustrated in Fig. 3. The tool cabinets consist of a main rack 
having square sections which may be subdivided for storing 
different types of tools by means of boxes, trays, and drawers of 



Fig. 3. Diacram UlnKiating Unit Sjitam of CoDBbnctioii tor Tool lUcki 

standard size. The sections or compartments of the main rack 
are 24I inches square and 1 7 inches deep. These racks are made 
of wood and are rigidly constructed, as they sustain heavy loads 
when filled with tools. The boxes which are inserted in these 
square compartments for holding the tools are made in fifteen 
standard sizes, as given in the table on the preceding page. 
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Fig. 3 shows some of the combinations that are possible with 
this construction; thus, section A is fitted with sixteen square 
sections or boxes; section B has eight rectangular boxes; sec- 



Ftg. 4- R*ck (or CbunpliiK Bolt* of Various Lcngtha 

tion C, four square boxes; and so on. The compartments are 
fitted with whatever combinaUon of boxes is best adapted to the 
size and number of tools they are to contain. When drawers 
can be used to better advantage than open boxes for the storage 
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of small tools, cutters, etc., these drawers are inserted in double 
vertical rows which fit into the standard compartments. 

Racks for Clamping Bolts and Packing Blocks. — Fig. 4 shows 
the form of storage racks used by the Tabor Mfg. Co. for clamp- 
ing bolts such as are often required for holding castings or forg- 
ings on the work-tables of machine tools. The bolts are sus- 
pended from T-sIots formed in the standard storage boxes used 
at this plant. The symbol for each size of bolt and the hooks 
for the workmen's checks are placed adjacent to the various com- 



partments. Standardizing equipment of this kind is of especial 
importance in shops doing general work for which special fixtures 
have not been constructed. 

Cabinets and Racks for Milling Cutters. — Many tool supply 
rooms have cabinets of the general type shown near the delivery 
window in Fig. 5 for storing milling cutters. These particular 
cabinets are of octagonal form and each of the eight sides is 
covered with cutters suspended on pegs. As the cabinet can be 
revolved about a vertical axis, any side may be easily reached. 
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The swinging or folding door type of cutter rack illustrated in 
Fig. 6 is now used quite extensively. These swinging doors are 
hinged to a vertical shaft and each door provides two sides for 
the storage of cutters. Another compact design is similar in 
construction to the familiar sliding barn door. Each door of the 



Flc. 6. Swia^m-lHl Type of Mminc Cotter Rack 

cabinet has wheels above and below it which engage horizontal 
tracks for guiding the doors as they are rolled in or out. There 
are several parallel doors arranged in a group with a space of 
about twelve inches between them. The cutters are suspended 
upon pegs or hooks. Fig. 7 shows milling cutters stored on 
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shelving. Different types are grouped together, and these groups 
are plainly marked. Instead of placing the cutters loosely on the 
shelves, they are provided with removable holders consisting of 
base blocks and vertical pegs which pass through the cutter-arbor 
holes. 

Racks for Taps and Dies. — The rack for taps shown in Fig. S 
is so arranged that the taps are held in position by their shanks, 
which are inserted in holes of suitable size. This form of rack 
(which is used by the Cleveland Automatic Machine Co.) pre- 



vents taps from being nicked or otherwise injured by striking 
against one another. Each tap has a label indicating its size, 
and there is also a hook for receiving the workman's check when 
the tap is in use. A rack for spring screw-threading dies is shown 
at the left of Fig. 8. The hollow shanks of the dies fit over pegs 
on the rack which hold them in position. 

Racks for Snap Gages. — A good type of rack for snap gages 
is shown in Fig. 9 (see upper part of cabinet). Metal partitions 
are used to separate different gages, the height of these partitions 
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and the space between them being varied in accordance with 
different gage sizes. These partitions extend across the shelf at 
the bottom, but curve backward toward the top, so that the upper 
ends of the gages project far enough to be easily gripped for re- 
moving them from the cabinet. This form of rack is found in 
the tool supply rooms of the Cadillac Motor Car Co. Inciden- 
tally, this illustration shows how steel partitions can be used to 
form compact bins or compartments of the general type shown 
just below the gage rack. The consecutive numbers of the bins 



Vig. 8. Rack! for Tapa and Snap Gagea 

are stamped on circular checks or tags suspended from rings so 
that they are free to swing and do not interfere with the insertion 
or removal of the tools. Fig. 8 shows (at the right of the tap 
rack) a form of snap gage rack used by the Cleveland Automatic 
Machine Co. The gages are held in place by boards having slots 
on the edges into which the gage jaws are inserted. 

Rack for Storing Blueprints. — When blueprints are kept in 
the tool store-room they are often filed in drawers, but this is an 
inconvenient and troublesome method and requires more room 
than is necessary. When the drawers are filled with blueprints, 
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it is difficult to prevent them from curling up and catching when 
the drawer is pulled out, and occasionally a blueprint will slide 
out at the rear end. In a shop where considerable trouble had 
been experienced with blueprints stored in shallow drawers, the 
rack illustrated in Fig. lo was installed and proved very satis- 
factory. This rack is made of 2- by 4-inch timbers to which are 
secured a large number of sheet-steel strips upon which the blue- 



prints are suspended as indicated by the illustration. The 
lengths of these steel strips are varied in accordance with the size 
of the blueprmts, the largest prints being at the bottom of the 
rack and the smallest ones at the top. The numbers of the prints 
are written on labels and pasted on the steel strips or arms. 

Tool Grinding in Supply Room. ^ The grinding of the class of 
tools used on turning and planing machines is considered an im- 
portant function of the tool store-room in many plants where this 
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system has been put into use. There are a number of reasons 
why machine operators are not permitted to grind those tools 
that are adapted to be ground by band. In the first place, v 
numerous experiments have proved that slight changes in the 
shape of a tool of the type used for turning, planing, etc., may 
have a decided effect on its cutting qualities and upon the length 
of time that the tool can be used before regrinding is necessary; 
therefore, it naturally follows that these tools should all be given 
whatever shape has proved to be most effective. In other words, 



Fie. lO- E*ck for Storage ot BluepnnU 

tools should be standardized, especially as regards the shape of 
the cutting ends. The development of special tool-grinding 
machines and the establishment of tool-grinding departments 
in many shops has made it possible to have all the cutting tools 
uniform and ground according to approved principles. 

Disadvantages of Grinding Tools by Hand. — When each man 
is independent as to the grinding of took, the results depend upon 
his experience, skill, or interest in doing things the right way. 
Some workmen grind their cutting tools properly and others 
violate every principle of tool grinding. Correct grinding is 
not always done even when the workman knows how different 
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toob should be formed. Sometimes the shape of the tool is 
sacrificed in order to grind it quickly or easily. The way an old 
shopmate used to grind thread toob illustrates this point. The 
plan followed was to bevel the top of the face downward toward 
the front, because the narrow point of the tool could eaaly be 
ground away. The scheme worked well and the edge was sharp, 
but the " negative rake " neither improved the cutting qualities 
of the tool nor the form of the thread cut with it. 

Another important reason why hand grinding by machine 
operators b not regarded favorably by many manufacturers b 
that machines are frequently idle while the toob are being ground. 
The amount of productive time lost in this way varies with dif- 
ferent classes of work and also with the ability of the operator. 
Some operators grind dull toob while cuts are being taken, but 
the extent of thb practice depends upon conditions. The time 
taken to sharpen a tool is sometimes increased considerably be- 
cause the grinding wheel is naturally more or less of a social 
center. 

Toob that lie about machines deteriorate in many instances, 
their condition often depending upon the initiative of the man 
operating the machine; moreover, in many shops where individ- 
ual sets of tools are found, there is little incentive for keeping 
toob in good condition. For instance, an operator who under- 
stands tool grinding may, as the result of his own efforts, secure a 
set of lathe or planer tools that have been carefully forged and 
ground, but such tools are often borrowed permanently by other 
workmen, so that attempting to keep up a set of toob is rather 
discouraging. 

When toob of the class referred to are kept in the tool supply 
room with the other tool equipment, but the grinding of such 
toob b done by the machine operator, the results may depend 
largely upon conditions. In comparing this system with the one 
which provides for grinding all tools to standard shapes by means 
of a special grinder, instead of by individual workmen, the size 
of the plant and general nature of the work should be considered. 
In a relatively small shop where a great variety of work is done 
by competent machinists, the toob are often ground to suit dif- 
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fereot operations and there may be advantages in allowing the 
workmen to grind their own tools. Whether or not the size of 
the plant will warrant the installation of a special tool-grinding 
department for forged tools is another point to be conadered, 
some contending that such machines should be used in small 
shops as well as in those of larger size. 

Location of Tool Grinder. — The grinding machine used for 
sharpening forged turning and planing tools is usually located 
either in the tool supply room or in a separate section of this 
room; it is also sometimes put in the tool-room or out in the 
shop. It there is not enough tool grinding to keep one man 
busy, the grinder is generally located where it will be convenient 
for the operator whose time is partly given to other work. 

In some shops the grinding of forged lathe and planer tools is 
done in the department where the tools are forged and dressed. 
One method is to first forge the tools to standard shapes and then 
rough-grind them on a universal tool grinder before hardening; 
after the hardening operation the tools are finish-ground and are 
then stored in racks until needed in the shop. This practice of 
grinding forged turning and planing toob in the forging depart- 
ment has been adopted by the American Machine & Foundry Co. 
with satisfactory results. All dull tools are collected daily and 
one man grinds nearly all the tools of the class mentioned. The 
shops are equipped with grinding wheels so that the employes 
may grind their own tools, although this practice is not encoiur- 
aged by the management. It might be assumed that hand grind- 
ing would prevail generally, but the fact is that the wheels in the 
shop are only used occa^onally by men operating the machines, 
because they consider that the tools ground to standard forms in 
a tool grinder designed for that purpose are superior to those 
ground by hand; consequently, the wheels are used principally 
for sharpening tools that have been dulled slightly or for making 
slight changes in tools to adapt them to special operations. 

Stock of Sharp Tools. — When sharpened tools are issued from 
the tool store-room, it is advisable to have a sufficient number 
of each size and shape to last, say, two days before the supply is 
exhausted. As the dull tools are returned, they are allowed to 
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accumulate so that a number can be ground at one setting of the 
machine. Tools of the same size and form shoulfl be ground 
successively in order to reduce the time required for adjusting 
the tool grinder. Fig. 1 1 shows the rack in which sharp tools are 
stored in the too! supply room of the Tabor Mfg. Co. 



Maintenance of Tools. — A tool store-room where took are 
merely kept while not in use soon contains many tools that are 
not fit for service or that, at least, seriously interfere with the 
efficiency of manufacturing processes. One of the important 
functions of the tool supply department is to see that all tools are 
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kept in good condition and that there are enough tools of each 
type requiring duplicates to meet the demands of the shop. This 
mvolves sharpening dull cutting tools and replacing or repairing 
any tools that may be partly or entirely deranged, either because 
of wear or breakage. In lai^e shops, especially, it is also impor- 
tant to have some systematic method of investigating defective 
tools to determine whether or not they are worth repairing and 
the cause of tool breakage, so that the design or construction may 
be altered if it is apparent that such changes are necessary. 

A tool maintenance system which has proved satisfactory in 
a large manufacturing plant is so arranged that the replacement 
and repair of tools is done on as systematic a basis as the regular 
manufacturing work. If a tool needs to be replaced because of 
breakage or excessive wear, the employe must iirst have his fore- 
man sign a " tool release card "; the employe may then return 
the tool to the tool crib, where he either receives another one or 
the tool check, if another tool of the same kind is not needed. 
. The release card and the damaged tool are kept together in the 
store-room, pending a weekly examination by an inspector who 
determines whether or not the tools should be repaired or dis- 
carded. In many cases, the tools become defective on account 
of long usage, but if it is apparent that the damage is the direct 
result of faulty construction or gross carelessness on the part of 
the user, steps are taken either to modify the design or to stop the 
careless practice. 

In case regrinding or repairs are necessary, it is essenUal to 
record in the tool supply room what toob are sent out and to see 
that they are returned to the right place. The card or form used 
in such cases gives the number of the department in which the 
tool is used, the name of the man in charge of the tool crib, the 
name of the tool, the nature of the repairs or operation required, 
the number of the tool crib, and the order number against which 
the time needed for the repairs and any material that may be 
required is charged. A copy of this form accompanies the de- 
fective or dull tool and is kept in the tool-room where the repair- 
ing or sharpening is done, as a record of this work ; a second copy 
is kept in the tool crib to show what tools have been sent to the 
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tool-room, and the office also receives a copy, which is held tem- 
porarily as a reminder that the work is being done. 

When files need to be replaced as a result of wear, a special 
order is used. The worn file is taken to the department fore- 
man, who examines it and then makes out an order for another 
file, if in his judgment the old file should be replaced. On this 
order is written the name of the file, the size, the number of files 
needed, the department number, the tool crib number, the date, 
and the number of the employe to whom the file should be de- 
livered. This order also bears the signature of the department 
foreman. The same order is used to obtain new files. 

Determimng Causes of Tool Breakage. — The number of 
tools which must be replaced because of breakage can often be 
reduced considerably by instituting a systematic method of de- 
termining the cause of breakage in each case. A plan which has 
proved successful requires the use of printed forms or slips (see 
Fig. la) which are given to all foremen. When an employe 
breaks a tool, he must obtain one of these slips from the foreman 
in order to secure another tool or the check which has been de- 
posited in the tool supply room. The printed slip contains a list 
of toob commonly used and blank spaces in which the names of 
other tools may be written. If a J-inch tap, for example, is 
broken, the size of the tap is marked in the space opposite the 
word " tap " on the card. The cause of breakage is indicated 
by a cross made by the foreman opposite whatever term on the 
card indicates the cause. These forms are filed back of each 
man's " record card " and are examined at the end of each week 
or month to determine what workmen are breaking the most 
tools and the causes for such breakage. 

Tool Supply Systems in General Use. — In order to determine 
what tool supply room system has been adopted most widely by 
manufacturers in various parts of the United States, mformation 
pertaining to the more important features has been obtained 
from a great many machine-building plants which differ widely 
in size and also as regards manufacturing conditions. This in- 
vestigation shows that, while details vary considerably to suit 
local conditions, there are certain methods of handling small tool 
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equipment which have been employed quite generally. A brief 
review of the system which seems to be the most prevalent will 
be given. 

When a man is first employed he is given a set of tools which 
is kept permanently. This set may include files, cold chisels, 
bench brushes, or whatever equipment the employe uses in con- 
nection with his daily work. A record is kept which shows what 
equipment should be 
in the possession of 
any employe, espe- 
cially if he is about 
to leave. 

The tools which 
are kept in the tool 
supply room are ac- 
counted for when out 
in the shop by means 
of brass diecks, in 93 
per cent of the shops 
previously referred 
to. Ordinarily a certain number of these checks (usually ten or 
fifteen) are ^ven to each employe requiring tools, the number 
being recorded on the tool record previously referred to. When 
these checks are exchanged for tools they are usually placed 
where the tool belongs when not in use. In some of the shops the 
checks are filed on check boards, in which case a tool tag may be 
placed with the check to show what kind of tool is out; a double 
set of checks is also employed in a few shops, different methods 
of using them being explained in the following chapter. In 7 per 
cent of the selected list of shops, some form of written receipt is 
given in exchange for tools. 

When tools are called for at the tool supply room, special tools, 
such as jigs, fixtiucs, dies, etc., are ordinarily identified by a 
number or a letter and number combined, which represents 
either a part niunber or a tool number; the o[>eration niunber 
may also be included if separate operations are necessary. Sets 
of tools such as a jig with its drills, etc., or a milling fixture and 
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the necessary cutters are commonly delivered to workmen in 
single boxes. The special tools of a set are usually kept together, 
whereas the standard commercial tools, such as twist drills, 
standard taps, reamers, and so on, are kept with other tools of 
their class and are collected (in advance of the time needed in 
some shops) to form a set when necessary. In many shops that 
are continually manufacturing duplicate parts, all the tools of a 
set, whether special or standard, are kept together permanently 
in suitable boxes, and a list shows what tools form a complete set. 
When a shop is large enough to have a tool-room (where new 
tools are made) and one or more tool storage rooms, most cutting 
tools, such as milling cutters, reamers, drills, etc., are sharpened 
in the tool-room. Drills are frequently sharpened in the tool 
storage room even when there is a separate tool-room. In the 
shops of the selected list previously mentioned, 22 per cent of the 
drill grinding is done by the machine operators, either by hand 
on an ordinary grinding wheel, or by means of a drill;grinding 
machine. The tools for general turning and planing operations 
are ground by the employes using them in 84 per cent of the shops. 
The grinding of tools to standard shapes in universal tool grinders 
is done in the remaining 16 per cent of the shops. In most cases 
where tools are ground by hand, individual sets of toob are kept 
at the different machines, although the practice of keeping the 
main stock of tools in the supply room and issuing them in ex- 
change for checks is quite prevalent. When tools are ground by 
the employe, the practice varies somewhat in different shops. 
For instance, in some cases, sharp tools are obtained from the 
supply room and are ground by men until they need redressing 
when they are exchanged for other sharpened tools. In other 
shops, rough tools are delivered to the workmen to be ground. 
In the three following chapters, some of the more important 
variations in practice are explained. 
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CHAPTER Vin 
TOOL CHECKING SYSTEMS 

In every tool store-room it is essential to have some syste- 
matic method of determining what tools are in use and where 
they are located in the shop, to prevent loss of tools and to enable 
any tool to be readily found, if necessary. The method which 
has been adopted almost universally is to use brass checks which 
are numbered to correspond with numbers given to different 
workmen. These checks may be placed in the store-room tool 
cabinet where the tool belongs, or they may be filed on a board 
in the store-room, so that the nmnber of tools in the possession 
of any particular workman may readily be determined. There 
are various modifications of thi^ checking system which are in- 
tended either to simplify the system, or to make it a more effective 
means of accounting for tools and of preventing mistakes or 
fraudulent practices. 

Single Check System. — The single check system, as com- 
monly appHed to tool-rooms, is so arranged that each workman 
has a certain number of checks which he receives when first em- 
ployed. These checks, as previously mentioned, are stamped 
with the employe's number, and whenever he obtains a tool from 
the store-room, a check must be given to the tool-room attend- 
ants as a receipt. This check, according to the usual method, is 
placed on a hook located where the tool belongs in the bin, rack 
or drawer of the cabinet. When the tool is returned to the tool- 
room, the check is given back to the workman. If the tool 
should be sent from the tool-room to the grinding department or 
forge shop, a special tool-room check is either put in its place or a 
written record is kept; consequently, the location of every tool 
not in the store-room is shown either by the number of the work- 
man's check or by a tool-room check or a separate record. 

Use of Checks and Tool Tags. — Instead of placing the em- 
ploye's checks in the tool racks where the tools belong when not 
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in use, they are placed on a check board in some tool supply 
rooms. One system which has proved satis actory in a large 
plant where there are many tool supply rooms for the different 
departments is as follows: The bins or other storage places for 
all tools are numbered consecutively and for each spedal tool 
there is a card in the tool supply room and also a tool t£^. These 
tags and the cards are used in connection with the delivery of 
the tools to the employes. The cards show the names and num- 
bers of the parts on which the tools are used, the names and num- 
bers of the tools, and the bin numbers for locating the tools in 
the supply room ; these cards are filed numerically according to 
the part numbers. The tool tag for each spedal tool is marked 
with the name of the tool and its number. There is a check 
board for special tools and another for commercial or standard 
toob. The tool tags are filed on the check board for special 
tools. Whenever an employe receives a special tool, his check is 
placed oh a hook of the check, board over a tool tag marked to 
correspond to the number of the tool. Numbers stamped on the 
different toob may be used to identify them or determine their 
location in the supply room by referring to the card file. The 
commercial tool check boards are arranged in alphabetical order 
according to the names of commercial tools, using the noun in 
each case; different hooks may represent different sizes, as in the 
caseof drilb. 

AH Checks Kept in Tool Supply Room. — The most common 
objection to giving checks to workmen is that they are some- 
times lost or borrowed. A lost check may cause considerable 
trouble, especially if it b found by some other workman who 
uses it in a fraudulent way. Deception might be difficult in a 
small shop, but in a large plant the store-room attendants might 
not know whether the proper check was received or not. In 
order to prevent checks from being mbplaced or lost, it is the 
practice in many plants to charge a certain amount for each 
check that b missing when the workman leaves the employ of 
the company. 

In order to avoid the difficulties resulting from losing them, 
checks are not given to the workmen in many shops, but are per- 
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manently kept in the tool store-room. Each man is allowed a 
certain number of checks, which are usually kept on a check 
board in the store-room. This board has a hook or slot for each 
man who may require tools, and there is some kind of record or 
card file showing the names of the workmen corresponding to 
each check number. The names, in many cases, are on the check 
board. When a man calls for a tool, one of his checks is removed 
from the board and is put in the place occupied by the tool, for 
which a hook is usually provided. When the tool is returned 
by the workman, the check is removed from the tool cabinet and 
is replaced on the tool-room board. While this system prevents 
the loss of checks by workmen, it is not faultless, as carelessness 
on the part of the tool-room attendant will sometimes result in 
misplaced checks, or failure to return checks to the board when 
the toob are returned by the workmen. 

There is another method of keeping all checks in the tool-room 
which differs from the one just described in that the checks are 
placed on the check board when the tools are dehvered instead of 
being bung in the vacant places of the tool cabinet. A board 
large enough to receive tags bearing the names of all the men 
requiring tools is placed in a convenient location and opposite 
each name there is a hook for receiving checks whenever toots are 
dehvered. The tools are all numbered and the checks are num- 
bered to correspond. When a tool is delivered, the check which 
bears its number and hangs near it is removed and placed on the 
board opposite the name of the man to whom the tool was de- 
Kvered. When this tool is returned the check is removed from 
the board and hung in its place in the tool cabinet. 

Checks having Different Exchange Values. — When a number 
of tools are required by one workman, special checks are some- 
times used, one arrangement being to have the workman's num- 
ber on one side and numerals on the other side indicating the 
number of tools received. For instance, the reverse side of checks 
may be numbered 2, 3, 4, 5, etc. If the workman's number is 50 
and he should require four tools, the check given to the tool- 
room attendant would have the number 50 on one side and 4 on 
the reverse side, the latter number showing that he has four tools 
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of the kind belonging in that particular section of the tool cabinet 
where the check is placed. These special checks should be of a 
different size and shape from those ordinarily used so that the 
attention of the tool-room attendant will be directed to the 
numeral on the reverse side of the check when the tools are re- 
turned. The exchange value of the check may depend entirely 
upon the shape instead of numbers. 

Double Check Systems. — When a single check is exchanged 
for a tool and is placed where the tool belongs in the tool cabinet, 
it might be impossible for the man in the tool supply room to 
determine how many tools a workman has in his possession with- 
out examining the entire stock of tools, providing there were no 
separate record. The double check system shows the number of 
tools received by each workman and for that reason is preferred 
in some plants. Double check systems vary somewhat as to de- 
tails, but the methods here describe cover the general principles. 

With one system, there is a board in the tool store-room which 
has two check hooks for each employe and near each pair of 
hooks there is a label giving the name of the employe and the 
corresponding check number. When a man is engaged by the 
concern he is given a certain number of roimd checks, and a cor- 
responding number of square checks are hung on one of the hooks 
opposite his name on the store-room board. Whenever a work- 
man receives a tool, he gives a round check in exchange for it and 
this check is placed on the hook adjacent to the man's name and 
number. At the same time, a square check from the opposite 
hook is removed and inserted in that part of the tool cabinet from 
which the tool was taken. When this tool is returned, the square 
check b replaced on the board and a round check on the other 
i.ook is given back to the workman. With this system the num- 
ber of round checks hanging opposite each name shows how many 
took that particular man has in his possession, without searching 
through the tool cabinet. The square checks, which are also 
numbered, show who received the tools that are not in the tool 
racks. 

Another double check s>-stem, which is a modification of the 
one just described, differs from it in regard to the method of filing 
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the checks. Each employe receives a certain number of checks 
bearing his number, and there is a check for each tool in the store- 
room which hangs near the tool when the latter is not in use. In 
the store-room there is a board with each employe's nimiber on 
it and a single hook adjacent to each number. Upon the receipt 
of a tool from the store-room the workman gives a check which 
is placed on the hook in the tool cabinet where that particular 
tool belongs. At the same time, the tool check from the cabinet 
is hung on the hook adjacent to the employe's number on the 
tool-room board. When the tool is returned, the exchange of 
checks is made in the reverse order. If a tool that is out in the 
shop is wanted by some other workman, tlie man in the store- 
room can readily tell who received it and the tool-room board also 
shows how many took are in the possession of each employe, 
which information might be of considerable importance in case a 
man were leaving the employ of the company. A double check 
system is sometimes preferred in large shops, especially where 
men are leaving constantly. 

An Exchange <d Checks. — There is another modification of 
the double check system which is based on an exchange of tool 
checks and employe's checks. Each workman is provided with 
a certain number of checks, the same as in the system just de- 
scribed. Near each tool in the store-room, checks of special 
shape are kept on suitable hooks. The name and size of the tool 
is stamped on each of these tool checks. When a workman 
requires a tool he exchanges his check for the tool, which is also 
accompanied by the tool check. This system is intended to 
prevent mistakes on the part of the store-room attendant, such 
as placing the wrong check on the hook of some missing tool and 
holding the wrong man responsible for it, because the check 
accompanying each tool is a receipt for the man who obtains the 
tool. 

Double Check System with All Checks in Tool-room. — The 
double check system, as well as one requiring a single set of 
checks, may be so arranged that no checks are allowed in the 
possession of the employes who are thereby prevented from losing 
them. One method requires the use of two check boards, each 
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having a number of hooks cxirresponding to the number of em- 
ployes using tools. Each hook on what is known as the " in- 
board," contains the same number of checks, the number usually 
being ten or fifteen. The hooks on the ** out-board " are in- 
tended to receive checks representing the number of tools de- 
Uvered. As each man is engaged by the company, he is ^ven an 
identification number which establishes his identity in the tool 
supply room. Every tool in this room is identified by a small 
check which is kept with the tool when the latter is not in use. 
If, for example employe No. 50 is given a reamer, a check from 
hook No. 50 on the " in-board " is transferred to hook No. 50 on 
the " out-board," and on the same hook on the " out-board " is 
placed the check for identifying the tool. With this system, the 
man in the tool-room can readily determine how many tools are 
out, the type of tool, and to whom they were delivered. When 
a man leaves the employ of the company, a receipt from the tool- 
room showing that all tool have been returned must be pre- 
sented to the time-keeper before the man is paid. 

Checks which show how long Tools have been out. — In order 
to determine the length of time tools are kept by workmen, 
special checks may be used in conjunction with the regular check- 
ing system. These checks, which are of special form and kept 
in the store-room, are numbered from i to 31 to correspond with 
the days of the month. When an employe receives a high-grade 
or expensive tool, such as a standard gage, his check is filed where 
the tool belongs and a special check showing the day of the 
month on which the tool was delivered is placed in the tool cabi- 
net. If the tool has not been returned at the end of the month, 
the workman is notified, and if he still needs the tool it must be 
taken back to the store-room before be uses it again; another 
" date check " is then placed in the tool cabinet, thus indicating 
that this particular tool was again delivered on the first of the 
month. 

Written Receipts for Tools. — Written receipts are preferred 
to metal checks in some shops. One method is to place printed 
slips or forms in suitable boxes which are conveniently located 
about the shop. When a tool is required, the workman writes 
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the name of the tool on the shp, his check number, the date, and his 
signature. When a tool has been received, the shp is given to 
the store-room attendant. One method is to file these slips in 
numerical order according to check numbers, back of guide 
cards showing the various classes of tools. When the tool is re- 
turned, the slip is removed from the file and given to the work- 
man who destroys it. A sample order blank for tools used in 
connection with a system of this kind is illustrated in Fig, i. 
The names of tools most commonly used are printed on the 
order and the names 
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of other tools are 
written on the blank 
lines provided. 

In some plants 
the receipt is not 
given bade to the 
workman when the 
tools are returned, 
but is transferred 
from one file to 
another and is kept 
as a permanent 
record. In case the workman receives supplies which are not 
returnable, such as pipe fittings, etc., a difTerent order blank is 
used, and instead of transferring it to a permanent file, as is done 
with the receipts for returnable tools, the order or requisition is 
sent to the accounting department so that the supplies can be 
charged against the particular department which receives them. 

Check Boards for Tool Supply Rooms. — When employes' 
checks are placed on a board in the tool supply rooms as a record 
of toob in use, the board usually has hooks which are numbered 
consecutively to correspond with the numbers given to different 
workmen. The board or cabinet illustrated at A, Fig, 2, has 
vertical rows of inclined slots for receiving the checks. While 
this cabinet is more expensive than a plain board with hooks, the 
design is compact and a door is provided so that the cabinet may 
be locked if desired. There are ten vertical rows of slots whidi 
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are numbered along the top, as the illustration shows. Each 
horizontal row of slots is also given a number. By combining 
these numbers at the left-hand side of the board with those at 
the top, any check may readily be located. For instance, check 




Fig. : 



No. 61 is placed in column i, opposite 6 at the left-hand side of 
the board. In a similar manner, the number of any slot may be 
determined quickly. This method eliminates a confusing mass 
of numbers and permits placing the check slots close together so 
that the board requires a relatively small space. As the end 
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view shows, the check slots are at an angle of 45 degrees, so that 
all checks will be retained in their respective positions. The slot 
should be somewhat less in depth than the diameter of the check 
so that the latter may easily be lifted out of the cabinet. 

The check board illustrated at B has sixteen sides arranged as 
shown in the plan view. This board or cabinet is provided with 
hooks and will hold 1600 checks of ordinary size, when made to 
the dimensions given on the illustration. It is mounted cm a ball 
bearing so that any one of the sides may easily be turned to a con- 



Fl|. 3. Check Boards of Folding Typa 

venient position for removing a check. Another check-holder 
of the revolvable type is shown at C. This is simply a wooden 
cylinder 6 inches in diameter by 24 inches long, provided with 
100 hooks. 

The cabinet for tool checks shown in Fig. 3 b the type used in 
the tool supply rooms of a large automobile factory. This cabi- 
net is composed of several check boards which are hinged to- 
gether. One board remains in a iixed position and the others are 
opened like the leaves of a book. All employes' checks are placed 
on the hooks when tools are obtained instead of being deposited 
in different parts of the supply room. 
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METHODS OF DELIVERING AHD IDENTIFTING TOOLS 

In most machine shops, tools are obtained from the supply 
room by the workmen who use them, but toot-room boys are 
sometimes used for delivering the tools and returning them to 
the supply room. In connection with this system an annunciator 
or other electrical signaling device should be used. An annun- 
ciator is placed in the tool supply room and connected by suitable 
wiring with push-buttons located throughout the shop. When 
an employe wants a tool he presses the nearest button and may 
hang his tool check on a hook near this push-button. The an- 
nundator shows which one of the buttons was pressed and a tool- 
room boy goes to that part of the shop and fijids out what tool is 
required. If the tool is of special design, it is the general practice 
for the workmen to designate it by a number or symbol of some 
kind which is found either on the blueprint or on a list of opera- 
tions accompanying the blueprint. This number or symbol 
enables the man in the tool supply room to locate the tool or set 
of tools, as the case may be, either directly or by referring to a 
card file or other record. 

Delivery of Tools in Sets. — In shops where machines and 
parts are manufactured in duplicate, it is economical to provide 
some systematic method of issuing tools in sets which include all 
the tools required for a series of operations on any part. In some 
cases, special tools are kept in sets permanently, but usually such 
sets are made up of both standard and special equipment and the 
standard or commercial tools are used singly as well as in sets. 
For instance, a set of tools may consist of a drill jig, several drills 
and reamers, and one or more taps. In this case, the jig and 
possibly a reamer might be special and the other tools of standard 
or commercial forms and sizes. When a great many duplicate 
parts are produced, if sets of tools are kept together permanently, 
obviously a large stock will be necessary. To reduce the stock 
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of took, the standard types are often used either separately or in 
conjunction with the different special tools to fonn sets which 
may be needed for manufacturing operations. 

In connection with the delivery of tools in sets, it is essential 
to have records that will enable the man in the tool supply room 
to collect the tools quickly for any regular manufacturing opera- 
tion. If the operations are on a new part or on a series of parts, 
the department which decides what toob are to be used should 
provide the tool supply room with a list which may be used as a 
guide in collecting that particular set of tools, provided they are 



not kept permanently in sets. The tools used for screw machine' 
operations, such as box-tools, form cutters, etc., are often kept in 
sets with a record of the " set up " for future reference. In the 
plant of the Tabor Mfg. Co., the planning department, which I 
decides the kind of tool equipment for each job, issues a list of 
tools which is sent to the tool supply room prior to the time that 
these tools will be required in the shop. With this system, the 
set of tools is made up in advance so that no time is lost when the 
tools are actually needed in the shop. 

Special Boxes for Sets of Tools. — With the system of issuing 
tools in sets adopted in the plant of the Cadillac Motor Car Co., 
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many sets of tools for different manufacturing operations are 
placed in boxes (see Fig, i) which are delivered to the workmen 
in exchange for checks. If the special and commercia] tools for 
operations on any part are of such a nature that the use of a box is 




practicable, this box is given a number and a list of its contents 
is placed on the inside of the cover. These box numbers are 
listed upon cards representing special tools which are arranged 
in files under the part numbers. Part numbers are given to every 
part of the automobile and are used, in conjunction with tool 
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numbers, to identify different special tools. For instance, it the 

foreman of the drill press department wants to begin work on 

part No. 12,800, this number is given to the man who goes to the 

tool supply room after the tools for whatever operations are to be 

perfonned on this part. The attendant in the tool supply room 

refers to a card in the file of special tools which is marked with 

this part number and 

shows the number of 

the box containing the 

set of tools. These 

boxes are stored in 

numerical order and 

on racks built for the 

purpose (see Fig. 2) so 

that any box can be 

found readily. The 

tool list on the box 

lid shows what tools 

remain in the box and 

what tools belong in 

the regular tool racks. 

Ordinarily, the special 

tools are kept in the 

boxes while in storage 

and the commercial 

tools are distributed, 

although some of the 

commercial tools are 

also kept in the boxes 

permanently. 

If it is not practicable to keep a set of tools in a box, a tool list 
is used which shows all the special and commercial tools required 
for any part nimiber or operation number. These lists are made 
out in duplicate, one copy being for the tool supply room and the 
other for the department foreman. (See Fig. 3.) The tool lists 
which are on file in the tool supply room (arranged under the part 
numbers) are kept in hnen envelopes, and, when tools of any list 




Pis. 3. List Bhowliis what Spaclal and Com- 
mercial ToidB are required for Operattons 
on a OItoh Part 
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are in use, the employe's check is placed in the envelope with the 
list. All the tools on a Ibt may be covered by one check and all 
must be accounted for before this check is given back to the work- 
man. The tools handled in this way are asked for somewhat 
before they are actually needed, so that the tool supply room 
attendant will have time to collect the tools in a tray before they 
are called for. 

Many of the tools (probably half) are not handled by either of 
the methods previously referred to. To illustrate, assume that 
a drill jig and a drill are 
required. The part 
number on which the jig 
is to be used would be 
given and the drill would 
be called for by simply 
giving the name and size. 
Sets of Tools for 
Tapping Operations. — 
The tools used for tap- 
ping operations axe com- 
monly kept in sets and 
are given in exchange 
for one check, the same 
as a single tool. A typical set of tools of this kind is illustrated 
in Fig. 4, which shows the form of " tap block " used by the 
Brown & Sharpe Mfg. Co. These tap blocks equipped with 
tools for tapping holes of all sizes are kept in the tool supply 
rooms. They contain a tap driC; a " size drill " for drilling a 
clearance hole; a set of three taps; a counterbore to enlarge the 
hole, if desired, from the tap size to the body size of a screw; a 
counterbore for the screw head; a gage showing to what depth 
the screw-head counterbore should be sunk; and a tap wrench. 
If a workman desires to drill and tap holes of a certain size, he 
asks for a tap block corresponding to that size, which k deUvered 
in exchange for one check. 

Portable Cabinets for Sets of Tools. — The portable cabinet 
or cupboard of the form shown in Fig. 5 is used by the Brown & 




Slg. 4. Block conUining Sst of Toc^s 
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Sharpe Mfg. Co. for delivering tools in sets. The particular 
cabinet shown in the illustration contains the jig for a 10-inch 
spiral head and the necessary cutting tools, such as drills, reamers, 
etc. This cabinet is mounted on casters so that it can easily be 
rolled along the shop floor to whatever machine is to do the work. 
The jig is kept in the bottom part of the cabinet and is on a plat- 



form that runs on a track, so that, when the door is lowered, the 
jig can be pulled out easily, after which it is hoisted from the 
platform and placed on the table of the machine. The upper 
section of the cabinet, which is shown with the door open, con- 
tains all the drills, counterbores, reamers, etc., that are used in 
connection with the jig. 
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Storing Heavy Sets of Tools on Skids. — Sets of took for cer- 
tain maduning operations are kept together in boxes in the shops 
of the T. B, Wood's Sons Co., Chambersburg, Pa,, and the larger 
and heavier sets are placed on skids when not in use so that an 
elevating-platfonn type of truck can be pushed under the tool 
box when it is to be moved. The boxes rest on a platform which 
has skids on each side that are high enough to permit rolling the 
truck beneath the platform. A view of the storage place for 
these tool boxes is shown in Fig. 6, which also shows a truck in 



Fig. 6. Seta of Tool* itored In Boiet with HmtIw Boss* on 
SUddad Platloniu to PuiliUte Ramoial witb Btoratiiic-pUt- 
(orm Tfpa of Track 

position beneath one of the boxes. The lighter boxes are placed 
on shelves. 

Tool Lists Stamped on Jigs and Fixtures. — The record of the 
small tools used with jigs and fixtures, such as drills, reamers, 
milling cutters, etc., is generally on a blueprint or separate list 
of operations, for the guidance of the foremen or to enable the 
tools to be selected readily by the attendant in the supply room. 
At the Newark works of the Westinghouse Electric & Mfg. Co., 
all jigs or fixtures have stamped on them the sizes or names of 
whatever small tool equipment may be required, and this practice 
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has been adopted in various other plants. For instance, if a jig 
is used for drilling a number of different size holes, the diameter 
of the drill for each hole is either given directly or is indicated b/ 
a number or letter, in accordance with the different methods of 
indicating commerdal twist drill sizes. The size of each drill is 
marked near the hole in the jig to which the drill belongs. If a jig 
is needed for d rillin g a certain part, the employe gives the item 
or part number and the tool number, which may be obtained 
from the blueprint A card index file in the tool supply room 
shows where this particular jig is located. When the jig b 
obtained, drills of the different sizes stamped upon it are collected 
and any other tools, such as counterbores, reamers, etc., that 
may be included in the list. With this method, the Jig or fixture 
itself serves as a permanent record of all the small tools required. 
Storing Special Tools Separately. — The practice of keeping 
special tools permanently in sets for duplicate manufacturing 
operations is not followed in some shops, especially when the 
work is diversified instead of being confined to the manufacture 
of a standardized product. At the works of the American Ma- 
chine & Foundry Co., where a variety of work is done, the tools 
for different series of operations are stored separately in whatever 
part of the tool supply room each type of tool belongs. This 
method is followed regardless of whether the tool is special or a 
standard commercial type. For instance, a special reamer 
which may have been intended primarily for use with a certain 
jig is not kept with that jig, but with other reamers, because, 
even though the reamer is special, it may, in many cases, be used 
for other parts that are designed later; therefore, the special 
reamer, tap, or other tool is not regarded as a special type in the 
sense that it is to be used exclusively for any one part. The 
prompt delivery of tools to each machine is insured by the follow- 
ing system: Each machine manufactured by the company is 
given a symbol and all the parts of this machine have niunbers 
assigned to them. The foremen of the departments receive 
cards for the different parts which they are required to produce . 
These cards are marked with the machine symbol and the part 
mmiber, and give a complete list of the tools needed for machin- 
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ing each part. To illustrate the method, assume that a drilling 
machine will soon be ready for drilling part No. 1726. Before 
^he machine has finished the work on which it has been employed, 
the department foreman refers to the card file and removes the 
card bearing the part number 1726. This card, together with 
the blueprint for the job, which has the same symbol and part 
mmiber on it, is taken to the too! supply room by one of the men 
who attends to the delivery of tools to the machine. All the 
tools Ibted on the card are then collected by the man in the sup- 
ply room so that they are ready for use when needed and there 
is no delay at the machine. If a special tool such as a drill jig is 
required it can be located readily in the storage rack by the jig 
number on the card. 

Tools that are to be used exclusively for one operation are 
marked with a tag. For instance, a reamer which must be kept 
to a certain diameter within close limits has a tag tied to it which 
indicates that it is not for general use. 

Sets of Tools Kept by Workmen. — In every shop, there are 
employes who use certain tools daily, but these tools are of the 
class usually furnished by the company. If they were kept in 
the tool supply room, it would be necessary in many cases to 
obtain them every morning, which would mean loss of time. In 
many shops, it is the practice to give out sets of tools of the class 
needed continually and these are kept by the employe perma- 
nently or until they need to be replaced. A record of the tools 
that are given out is kept in the tool supply room and, when a 
man leaves the employ of a company, the stock of tools he returns 
must agree with the record, which is modified from time to time 
to suit any changes which have been made during the period of 
employment. Such tools as cold chisels, files and file cards, 
scrapers, bench brushes, oil-cans, etc., are coirmionly issued in 
this way. The number of tool checks originally given to each 
employe is usually marked on his card and if, for any reason, this 
number should be either increased or decreased, the number on 
the card is changed accordingly. When a man leaves the employ 
of the company, if the number of checks turned in to the supply 
room does not agree with the number on the record card, an 
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investigation is made and the lost checks accounted for, if pos- 
sible, before the employe is paid. If the missing checks are found 
in the tool racks, thus indicating that the employe still has tools- 
in his possession, the cost of these tools, or some part of the cost, 
may be charged against him. 

The method adopted by one manufacturer is to provide a 
printed list of tools which may be kept permanently by employes. 
Each foreman has a conductor's punch and the shape of the per- 
foration serves to identify the foremen of different departments. 
Before tools are issued to a new employe, a punch mark must be 
made by the foreman in the space provided on the card opposite 
each tool which may be needed by that particular workman; if 
more than one of the tools is required, the number is marked on 
the card. This tool list is given to the tool-room attendant in 
exchange for the took, and is kept as a permanent record so that, 
if the man should leave the employ of the company, the card 
shows what tools should be returned to the tool supply room. 
Took that are worn out, such as files, are exchanged for new ones, 
which does not interfere with the record on the card. 

Identification of Special Tools. — When an employe calls for 
a tool at a tool supply room, the tool may be identified either by 
name or in some other way, the practice varying in different 
shops. The necessity for a systematic method of identifying the 
tools needed for various operations depends, to some extent, upon 
the class of work manufactured and the extent to which special 
tool equipment is needed. Standard commercial tools such as 
reamers, drills, and taps may readily be identified by the name 
and size, but the use of names for special tools would, in many 
instances, cause confusion and mistakes and result in a waste of 
time. For instance, if several special tools were used on some 
part, it might be difficult to give these tools names which would 
clearly distinguish one from the other, even though the men in the 
supply room were familiar with the various classes of tools. 

Special tools may be identified either by a number given to 
the tool, by a number assigned to the part on which the tool is to 
be used, or by a part and tool number combined. If a part re- 
quires only one special tool, the part number and name of the tool 
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might be used to identify the latter, but when several special tools 
are needed both part and tool numbers are preferable. In some 
. cases the part number and the operation number are used. With 
the Taylor system of classification, all tools are given symbols 
composed of letters (with niunbers added when necessary to in- 
dicate tool sizes) which indicate the type of tool and its location 
in the tool supply room (this system will be referred to imder 
the heading " Tool Clas^cation "). The number or symbols 
used to indicate the tool equipment may be on the blueprints or 
on special sheets or cards that contain a list of all the operations. 
Tool and Operation Lists Kept by Department Foremen. — 
At the plant of the Intertype Corporation in Brooklyn, N. Y., 
the tools required for operations on different parts are shown by 
cards which are sent to the foremen. The card in each case gives 
the part number, the name of the part, the name and number of 
the assembled unit to which the smaller part belongs, the various 
operations in their successive order, and the tools required for 
these operations. These cards are kept permanently by the de- 
partment foremen who refer to them in order to determine what 
toob are needed for different operations. For example, if part 
No. S-6o is to be machined, the foreman refers to this particular 
card in the file, finds out exactly what the different operations 
are and the name of the special tools, such as gages, arbors, fix- 
tures, etc., which may be needed for the different operations. 
The employe who is to do the work is given the part number and 
the operation number, so that the tools may be located in the tool 
supply room. There is one of these tool supply rooms for each 
separate department. A card file in the tool supply room con- 
tains a card for each part that is machined in that particular 
department.. These cards are filed consecutively by the part 
numbers, so that it is a simple matter to locate any of the tools 
by referring to this card file. For instance, if a workman calls 
for the tools for machining part No. U-47, operation 6, card No. 
U-47 is located in the file for operation 6, and on this card is found 
the name of the tool or tools and the shelf number. All the tools, 
such as drill jigs, dies, special milling cutters, etc., have heavy 
cardboard tags attached to them. These tags, which are plainly 
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viable, are marked with the part number, the name of the tool, 
the operation number, and also the equipment number which is 
used when taking an inventory of the tool stock. When the tool 
is located by referring to the shelf number shown on the card file, 
the tag is removed from the tool and, together with the employe's 
check, is left where the tool belongs. The check identifies the 
workman and the tag shows what tool is out and also exactly 
for what operation it is used. 

Tool Symbols Based oa Class of Work. — The method of 
identifying tools, such as jigs, fixtures, dies, etc., at the factory 
of the Ellis Adding-Typewriter Co., Newark, N. J., is by means 
of symbols on the tools and blueprints which are based on the 
general class or part of the mechanism for which the tools are 
used. The symbol, except in the case of special toob, is composed 
of a letter and niunber; the letter indicates the general section 
of the typewriter or adding mechanism to which the part belongs, 
and the niuuber shows whether this part is a shaft, screw, collar, 
casting, drop-forging, punched part, spring, or a miscellaneous 
piece not belonging to the more common classes mentioned. The 
meaning of the symbols will be more apparent after referring to 
the following list of some of the letters used and the general 
classes of mechanism they represent: A, accumulator mechan- 
bm; B, base, frames, case, spring barrel, carriage ways; C, car- 
riage (non-shift parts); D, left-hand operating parts, governor; 
E, escapements; F, tabulating mechanism; G, tally roC and car- 
riage return. 

The different parts which the numbers represent are as follows : 
o-Q, shafts; 10-29, studs, pins, and screws; 30-44, collars (screw 
machine parts having holes); 45-49, castings; 50-74, punched 
parts; 75-79, drop-forgings; 80-89, springs; 90-99, misceUaneous 
parts not in above classification. 

To illustrate the method of using these letters and numbers, 
assume that a symbol is required for a shaft in the accumulator 
mechanism. The symbol for this shaft would be composed of 
the letter A and some number between o and 9. If the part were 
a stud, pin, or screw for the accumulator mechanism, the letter A 
would be followed by some number between 10 and 29, as shown 
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by the list previously referred to. This symbol or part number 
is marked both on the blueprint and on any special tool that may 
be required, such as a jig, fixture, or die. 

The symbol or part number makes it possible to locate readily 
a special tool in the supply room. To illustrate, suppose a. jig is 
required for part A8. This tool will be found in section A of the 
supply room, and, as the tools are filed numerically in that sec- 

tion, tool A8 can readily 

be located. If a tool is 
used for one of a series of 
operations, the particular 
operation, in each case, 
is shown by another num- 
ber which is added to the 
symbol. For instance, if 
a die is marked £55-2, 
the letter E shows that 
it is for some part of the 
escapement, the number 
55 indicates that it is a 
punched part, and the 
%UTe 2 following this 
symbol shows that the 
die is used for the second 
operation. Similarly, the 
die for the preceding oper- 
ation would have i after 
the symbol, and if the 
third or fourth operation were required, the additional dies used 
would be marked 3 and 4, respectively, after their classification 
symbols. 

As it has been necessary to manufacture many special parts 
which differ from the standard parts of the adding typewriter, a 
different method of marking the blueprints and tools is used for 
the special pieces. The part number consists of a whole number 
and a decimal. The whole number is used instead of a letter to 
avoid confusion or interference with the regular symbols, and the 




Fig. T. Cabinet conUiaini Sample Fiiei 
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Room bj Number Instead of by name 



DiBiimd, Google 



DEUVERING AND IDENTIFYING TOOLS I9I 

decunal has the same meaning as a whole number preceded by a. 
letter. For instance, No. 25.7 represents some kind of special 
shaft, whereas 2546 would represent a special casting, since 7 
comes between o and 9 which, according to the preceding list, 
are numbers assigned to shafts, and 46 is between 45 and 49 
which are the casting numbers. 

Cab sets for IdentifTixig Files. — When Mcs are obtained from 
the tool supply room, the usual method of identifying them is by 
the names given to different classes of files. This method of 
identi&cation frequently results in confusion and delay, owing to 
the fact that the correct names are not always given by the em- 
ployes. In some cases the man receiving the file asked for, but 
not the kind wanted, does not like to admit that he was in error 
and the result is that a file is frequently used when it is not ex- 
actly what is required ^pr the job. In order to insure prompt 
delivery of files of the size, form, and grade wanted, sample boards 
or cabinets are used in some shops. A cabinet in the tool-room 
of the Taft-Peirce Mfg. Co. is shown in Fig. 7. Every size and 
shape of file in the tool supply room is represented in this cabinet, 
and each file is numbered so that the workmen, after determining 
the size and style required, can order it by number instead of 
using a name, or a manufacturer's number in the case of tool- 
makers' files. On some sample boards, the name of the file is 
given instead of the number. 

Numbers for Identifying Lathe and Planer Tools. — Forged 
tools, such as are used for turning and planing operations, are 
sometimes identified by numbers to insure the dehvery of a tool 
of the required shape. The different forms of tools are shown 
on a chart, and each form is given a number which may be used 
instead of a name when an employe obtains tools from the tool 
supply room. In one shop where such a tool chart b used, the 
names of the different tools corresponding to the numbers are also 
given. 
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The ideal tool supply room system does not exist, if by sys- 
tem we mean a complete plan or organization which, without 
modifying any of the details, may be applied universally. A 
system that would be ideal in one plant or machine shop might 
require some modification in another shop to suit local conditions. 
The variation may be a slight change of detail or a reduction of 
the entire system to a more simple form, whenever the manu- 
facturing conditions and problems are relatively simple and do 
not require the more complex system necessary when a great 
variety of work is produced. While such changes are often essen- 
tial, there is a tool supply room system which may be considered 
ideal in principle. Such a system would include not only the 
care, maintenance, and accounting for all tool equipment of the 
classes previously referred to, but prompt delivery of such toob 
to various manufacturing departments before the tools are 
actually needed. 

While systematic methods of issuing tools and of maintaining 
them in good cotldition are common, the tool supply rooms of a 
great many machine shops are either partly or entirely independent 
of the manufacturing department, instead of being so interwoven 
with the entire system of shop management that they are con- 
trolled the same as any other department. If turning, planing, 
and milling operations are necessary in manufacturing a certain 
machine, the departments doing the work will be so controlled in 
a well organized shop that they will act in unison, so that the 
maximum output of the finished product may be obtained. In- 
asmuch as the efficiency of any department or of an entire plant 
may be affected considerably by the condition of the small tool 
equipment, it is also important that the tool supply room be con- 
trolled with reference to the work of manufacturing, instead of 



DiQitized^yGOOgle 



TOOL SUPPLY SYSTEM 193 

pladng this department in the same class as a safety deposit vault 
and regarding it merely as a place of storage. 

If a certain machine will soon complete a job, considerable 
delay may be avoided if the tools for the next successive job are 
collected in advance and placed at the machine. It is evident, 
however, that these tools will be useless to the machine operator 
unless the parts to be worked upon are also at the machine, to- 
gether with the necessary blueprints and whatever additional 
instruction regarding the sequence of operations, etc., may be 
necessary; therefore, it k apparent that there should be some 
form of centralized control to insure prompt delivery not only of 
tools but of raw material, such as castings, for^gs, or bar stock. 
Naturally the details of any special system will be subject to 
more or less variation and may be affected by such conditions as 
the arrangement of the shop or factory and the uniformity or 
divers ty of the product. 

The method of controlling the delivery and maintenance of 
tools adopted by the Tabor Mfg. Co., of Philadelphia, will be 
described as a practical example of a system based on the principle 
that all the departments of a manufacturing plant should be so 
closely allied that they are like the different parts of a machine 
which move in perfect unison and accomplish results by concerted 
action. The control of the entire plant is centralized so that 
every department, including the tool supply room, is governed 
with reference to the work of the entire manufacturing organiza- 
tion. As explained in Chapter I, the planning department not 
only decides how and when work should be done, but provides 
for supplying the necessary tools and materials in advance so 
that all delay is avoideil. 

CUssiflcation of Tools. — While it is the general practice to 
place tools of the same class together in the supply room to facili- 
tate finding different tools as they are called for by the workmen, 
the classification ordinarily is not intended to include the system 
of identifying tools. In most shops, the part number or tool 
number on a drawing or list of operations is simply given to a 
certain machine part or tool arbitrarily, but does not of itself 
indicate to what class the tool belongs. 
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With the system of tool classification devised by F. W. Taylor 
and adopted by the Tabor Mfg. Co., the symbol for each tool is 
composed of letters, each of which indicates something definite 
about that particular tool. When the tool cabinet is arranged 
to correspond with this system of classification, it is easy for any- 
one to locate a tool readily in a large supply room, after a brief 
explanation of the system, due to the fact that the location of any 
tool depends upon the system and not upon the memory of the 
man in the supply room. This system is based on a general 
classification for all tools and the dividing of these general 
classes into divisions and subdivisions, down to a tool of a certain 
type, form, and size. For instance, the symbol might be com- 
posed of letters which show that the tool is used for turning, has 
a round nose or cutting end, and is bent to the left. A num- 
ber added to this combination of letters would show that the 
tool was made of stock of a certain width. 

General Classification. — The general classification of each 
tool is indicated by a letter forming part of a symbol. The 
various classes of tools represented by these letters are as follows: 
A — Miscellaneous tools, not elsewhere classified. 
B — Bending tools. All tools for producing changes in shape 

by bending, folding, spinning, etc. 
C — Clamps and holding devices of all kinds, including bolts 

and screws. 
D — Drilling and boring tools. Tools that remove metal from 
the interior, such as drills, boring-bars, cutters, and all 
appliances relating to them, and lathe boring tools, etc. 
E — Edge tools. Edge tools for working wood, and tools for 
working plastic materials, such as clay, molding sand, 
putty, etc. 
F — Heating tools. All kinds of tools used for heating, lut- 
ing, melting and molding, oil tempering, annealing, dry- 
ing, cooking, etc. 
H — Hammers and all tools that work by striking or being 
struck, such as sledges, tups, etc., chisels, sets, flatters, etc. 
L — Transportation tools. All tools used in moving materials 
from one place to another, such as buckets, boxes, etc., 
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trucks, shovels, wheelbarrows, bogies, brooms, riggers' 
tools, slings, chains, etc. 
M — Measuring tools. AH instruments of precision, weights, 

measures, gages, etc., electrical instruments, etc. 
P — Paring tools. All tools that remove metal from the surface 
by cutting, except slotter and milling tools. (See class D 
for lathe boring tools.) 
R — Milling tools. All tools for milling or sawing metal. 
S — Slicing tools. All parting tools and slotter tools. 
T — Templets and all instruments for duplicating work, in- 
cluding jigs and fixtures. 
U — Abrading tools. All tools used for rubbing, scraping, filing, 

grinding, shearing, punching, breaking, etc. 
W — Wrenches and all toob used for causing rotation. 
X — Painting tools. All tools used for covering a surface with 
an adhesive foreign material, and any for removing same. 
Sub-classification. — The general classes of tools listed in the 
foregoing are divided and subdivided, and as each division and 
subdivision is represented by a letter, the combination of letters 
indicates the exact type and form of tool, although the man in the 
shop or tool supply room does not need to know the meaning of 
the various symbols because the list of tools previously men- 
tioned insures the delivery of the proper tool equipment. The 
man in the tool supply room, however, should understand the 
system of classification so that he may readily locate any tool by 
means of the symbol. In connection with this system, there is a 
record in the form of a loose-leaf book which contains symbols for 
the general classes of tools, as well as all sub-classes. This book 
is not needed for locating tools in the supply room, but it shows 
what symbols should be given to a new tool and enables a tool, 
the symbol of which is unknown, to be located if the name is 
given. 

The accompanying table illustrates the arrangement of the 
different classes of cutting tools under the general class designated 
as " paring tools," and by the letter P. The symbol for a turning 
tool having a blunt round nose and a cutting end bent 30 degrees 
to the left will illustrate the principle of this system of classifica- 
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tion. Turning tools belong to class P, since they axe included, 
as shown by the previous list, in the general group used for re- 
moving metal from a surface by cutting, except slotting and mill- 
ing tools; therefore, P would be the first letter of the symbol. 
The next letter is found by referring to another sheet indexed 
under the letter P. On this sheet is a list of the different shapes 
of the cutting edges (see table), and as R represents a round 
nose or cutting edge, the symbol becomes PR. Each symbol on 
this sheet P has another sheet marked PC, PR, and so on. Sheet 
PR would be referred to, in this case, and it would show what 

Key for Snb-dassUying SUmiUrd Shape Cutting Tools 



Pint Letter 


Second Letter 


Third Letter 


Fourtll Letter 


Clau 


Shape of Cutting 
Edge 


Sub-claBLHcfltion 
of Second Letter. 
Shape of NoM 


Straight, Bent, and Hand 


Paring P 

Prom general 
classification 


Parting ....C 

Round R 

Square S 

Side U 

V-shape ....V 


Sharp S 

Blunt B 

Broad W 

Beveled .... A 


Straight* A 

S«.igh....{Sjf,>' 

D.n.oo-.olPJ.-J,'^ 



letter should be added to PR to indicate that the round cutting 
edge is of blunt form. This letter is B, so that the symbol is now 
PRB. Sheet PRB is next examined to find the letter for a tool 
having a cutting end bent 30 degrees to the left. Letter E repre- 
sents such a bend, and the symbol PRBE thus obtained is com- 
pleted by adding a figure to it, which, in the case of forged tools, 
shows the width of the tool shank as measured on the long side. 
For instance, the symbol J PRBE shows that the tool is a J-inch 
blunt, round-nose tool bent 30 degrees to the left. The clas^- 
fication sheets show definitely that this symbol is complete, 
because no sheet will be found indexed under PRBE, wliich indi- 
cates that there is no other subdivision. 
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Amngemeat ot Tools According to Classificatioa. — The tool 
racks are of standard form, as previously explained in connection 
with Fig. 3, Chapter VII. All tools are placed in the different 
compartments of these standardized racks in the exact order 
indicated by the symbol. For instance, the symbol | PRBE for 



Fig. I. new in Tool Supply Room of Tabor Mfg. Co. 

a turning tool would be used for locating this tool in the rack in 
practically the same way that the name of the tool would be de- 
termined by referring to the book of tool classifications. Sym- 
bols at the end of each rack along the aisle illustrated in Fig. i 
show the first and last symbol included, so that a glance at these 
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" keyboards " enables one to determine whether or not a certain 
symbol or tool is in that particular rack section. (One of these 
keyboards may be seen above the tool rack in Fig, 11, Chapter 
VII.) On one of these boards will be found the symbol DBG- 
DDTT (up to iW). This particular symbol shows that all 
tools listed in the inventory between these letters are in this rack. 
For example, tools having the symbol DCBG are in this rack, 
because DCBG comes between DBG-DDTT, according to the 
alphabetical order; a symbol like DDTS would also be included 
in this rack, because S precedes the last letter T of the symbol 
DDTT. 

Each twenty-four-inch unit or compartment of a rack also has 
a symbol which serves the same purpose for thi^ department as 
the keyboard previously mentioned does for the entire rack. 
Thus, if the symbol DDTT is over a twenty-four-inch unit, it 
shows that only took of this classification are in that particular 
department, although there may be different sizes of these tools, 
as in the case of drills, reamers, etc. If there were two symbols 
over a twenty-four-inch compartment, as DCBG-CFN, this 
would mean that all tools between DCBG and DCFN were in 
this twenty-four-inch section, although part of the tools included 
under the end symbols might, in some cases, be in the preceding 
or successive compartment of the tool rack. Boxes or drawers 
within the twenty-four-inch compartments are labeled with brass 
tags (painted black with letters filled in with white), each bearing 
the symbol and size of the tools in each box, tray, or drawer. 
For example, a drawer marked i" DDTT means that only one- 
inch taper shank twist drills are in it. 

Locating a Tool by the Classificatioa Symbol. — In order to 
locate a tool quickly when its symbol is given, it is essential to 
know the order in which the racks are arranged. The general 
classes of toob represented by various letters from A to X, accord- 
ing to the list previously given, are stored in the racks in alpha- 
betical order. The tools in the general class A are followed by 
those in the B class, and so on. The standard twenty-four-inch 
compartment at the upper left-hand comer of a rack at one end 
of the tool supply room corresponds to the first page of a diction- 
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ary. The next rack, or the second one to the r^ht of the first, 
represents the second page; the third is directly below the first; 
the fourth to the right of the third, and so on as shown by the 
order of the letters on the diagram, Fig. 3, Ch^ter VH. These 
twenty-four-inch units are read from left to right down to the 
eighth or last rack of a standard section. In this particular tool 
supply room most racks are composed of two sections, each con- 
taining eight twenty-four-inch compartments, and the second 
section is read like the first one, beginning at' the upper left-hand 
comer and reading each horizontal pair of units or compartments 
from left to right. When the twenty-four-inch units are sub- 
divided with boxes or drawers, these are also read from left to 
right, as in reading a book. 

To illustrate the method of locating a tool from the symbol, 
Assume that the tool having the symbol DDTTi" is required. 
(This happens to be the symbol for a one-inch taper shank twist 
drill.) The main rack is first located by looking for the letter D 
the same as when locating a word in a dictionary. This leading 
letter D may not always locate the right rack, because more than 
one of the racks may have symbols beginning with D. The two 
symbob on the keyboard at the end of the rack containing this 
tool will be such that the first one precedes the tool symbol and 
the second one follows it, according to the alphabetical order. 
The rack marked " DBG-DDTT up to iH"-" shows that it con- 
tains the tool DDTTi". The symbol on the twenty-four-inch 
compartment containing this particular tool is next located, this 
serving the same purpose as the word at the top of the column in 
a dictionary, which shows that the word is somewhere in that 
particular column. The keyboard at the end of the rack indi- 
cates that symbol DDTT is not at the beginning of the rack, so 
that the first few sections are skipped and the beading DD b 
looked for, the same as " de " or " dee " would be in searching 
for the word " deed " in a dictionary. If the symbol DDTS b 
foimd, evidently DDTT b farther along. After finding DDTT 
above a twenty-four-inch divbion, the box, drawer, or bin con- 
taining one-inch tools, in this particular case, b found. When- 
ever toob of one kind or type are kept in a variety of sizes, they 
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are arranged according to the size, the small tools coming first. 
By this plan the tools can be located without delay. 

Procedure in Obtaining Tools. — The exact method of obtain- 
ing the tools for a certain operation in the shop will be explained. 
The tools are shown by the symbols on the tool list which is sent 
out with the instruction card by the planning department. 
Assimie that these tools are intended for a certain operation on 
machine L-io. As explained in connection with Fig. 3, Chapter 
I, the foreman or gang boss ts^ guided m assigning work to the men 
under him by the shop bulletin board m Ms department. The 
foreman waits until machine L-io is two or three jobs ahead of 
the particular operation under consideration; the tool Ust for 
that particular operation is then sent to the tool supply room by 
one of the boys who transfer tools. 

The tool list is accompanied by enough brass checks to cover 
the number of tools required. These checks bear the workman's 
shop number, and there are four different shapes representing a 
corresponding number of exchange values, the same as four coins 
of different denominations. For example, a round check may be 
given in exchange for one tool, a square check for two tools, an 
octagonal shaped check for four tools, and a scalloped edge check 
for six tools. The use of these different shapes reduces the num- 
ber of checks to be handled. 

Method of Collecting Sets of Tools. — When the tool list and 
checks covering the number of tools required are brought to the 
tool supply room, one of the attendants, using the tool list as a 
guide, starts to collect the tools, beginning first with those which 
are farthest from the delivery window. In connection with this 
work, an " issuing truck " is used which has three shelves. (This 
truck may be seen in Fig. i.) The two lower shelves contain the 
tote boxes in which different sets of tools are placed, and the 
upper shelf is for holding the tool lists, which are temporarily at- 
tached to suitable boards having spring clamps. With this ar- 
rangement, several tool lists may be made up at one time, the 
tools called for on each being placed in a separate box. Each 
tool that is removed from a box, drawer or rack is replaced by a 
workman's check, which is placed either on a hook or in a pocket 
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provided for that purpose, in the case of a drawer. As each tool 
on a list is obtained, it is checked off the list by extending a pencil 
line or mark along a heavy white line at the left of the column 

showing the number of 

tools required. (These 
tool lists are small blue- 
prints, so that the heavy 
checking line is white 
against a blue back- 
ground.) This checking 
of the tools is done to 
insure the delivery of the 
complete set called for on 
the list. When a set of 
tools is made up, the tool 
list is placed in a pocket 
of the metal tote box and 
then the tools are ready 
to be sent out to whatever 
machine or other part of 
the shop is marked on the 
tool list. Wooden boxes 
fitted with compartments 
to protect the cutting 
edges are used for tools 
that might be injured if 
placed together in a metal 
box. 

Signal Lights for Tool 
Delivery. — Inside the ^'«- '■ s*""" '^'^ ^'""' '" Hoidinc tmi 

, Uit, Inatnictioii Cud, Blaapiiiil;, and 

tool supply room wmdow sei« of Twrii 
there are three red lights 

arranged in a vertical row, which represent the three floors of 
the machine shop. Each of these lights is connected with a 
similar light on the first, second, and third floors, so that they 
can be used for attracting the attention of the boys who deliver 
and return toots. For instance, if a set of tools is ready for 
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some machine on the first floor, the lower light is turned on and 
one of the boys conies for that set of tools. 

Tool Stands for Machines. — When the box containing the set 
of tools is brought to a machine, it is placed on the lower shelf of 
one of the portable tool stands illustrated in Fig. 2. The particu- 
lar tool stand shown has only one box of tools, but ordinarily 
there are three boxes containing the tool equipment for a corre- 
sponding number of jobs which are to follow the one on which the 



machine is working at the time. In this way, all delay due to 
waiting for tools is entirely eliminated, and as soon as one job is 
Pushed, the foreman or gang boss sees that the machine is 
properly set up for the next operation. This tool stand is pro- 
vided with pockets for holding the necessary blueprints, tool list, 
and instruction card. When these lists and cards are brought 
from the plannii^ department, they are placed in the pocket 
marked " jobs to be done," and when the work is done, they are 
put in the pocket on the opposite side. 
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Return of Tools to Place of Storage. — As soon as a certain 
operation is completed, all of the took, including any clamps, 
bolts, or blocking that may have been needed, are returned to the 
tool supply department with the list used in making up the tool 
set. Even though some of the tools are to be used on the next 
succesMve job, they must first be returned to the tool supply 
room for inspection to show that all the tools are in proper con- 
dition. If this plan were not followed, tools might be used that 
were not up to the required standard. When the tool box reaches 
the delivery window, the tool list is removed and placed in a small 
compartment near the window provided for that purpose. The 
tools are then taken to the " receiving bench " shown in Fig. 3, 
where they are carefully examined so that all dull tools may be 
separated and placed in boxes on a shelf just beneath the receiving 
table. All tools that are to be sent out for sharpening are re- 
placed by checks marked to indicate the department to which 
the tool has been sent. The remaining tools, after being assorted 
to facilitate distributing them, are placed on the " putting away 
truck." 

The truck used when distributing tools is similar to the one 
employed for collecting them in sets, except that the two upper 
shelves are spaced or partitioned so that, when tools are assorted 
on the table, they can be transferred to these spaces, which will 
keep the different types in order. As each tool is returned, the 
workman's check is removed from the tool rack and placed on a 
check ring which keeps the checks together and prevents their 
being lost. For each tool that is sent out to be ground or re- 
paired, the workman's check on the tool rack is replaced by one 
of special form showing to which department the tool is sent. 

When the tools of a set have been put away, the workman's 
checks and the tool list are sent back to the place where the work 
was done, the tool list being placed in that pocket of the tool 
stand representing jobs that have been finished. These lists are 
then removed and filed away in the plannit^ department for 
future use. 

Outgoing Grinding and Repair Racks. — All tools that have 
been dulled in use and need grinding or sharpening are transferred 
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from the receiving table to a nearby compartment marked " out- 
going grinder rack." The boxes for such tools as dull drills or 
forged turning and planing tools are kept at the receiving table 
until enough tools have collected to warrant issuing an order for 
grinding them. They are then transferred to the " outgoing " 
rack and are taken from this rack by a " move man " to what- 
ever machine or department is to do the work. 

The " outgoing repair rack " serves the same purpose as the 
other rack referred to, except that it is for tools requiring repairs 
other than grinding. There is also an " incoming tool rack " for 
holding took which have either been ground or repaired; new 
tools are also placed in this rack before being filed away in one of 
the regular compartments. At the time tools are ordered, the 
proper symbol is given to them according to their class and sub- 
class and this symbol is stamped on the tool. The forged tools 
used for turning, planing, etc., have symbols stamped on the 
shanks, which show the size and classification, the name of the 
steel, and the lot number in which the steel was received. The 
brand of steel is represented by letters which are an abbreviation 
of the trade name. These symbols are stamped in a definite 
place, the classification symbol being on the top of the shank near 
the end, the lot number on one side, and the symbol for the brand 
of steel on the opposite side. Incidentally, the grinding of didl 
tools is controlled by the planning department the same as manu- 
facturing operations. 
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CHAPTER XI 
TOOL ENGIHEERmG DEPARTMENT 

Success in any line of interchangeable manufacture depends, 
to a large extent, upon the care that is taken in planning ma- 
chining operations and designing jigs and fixtures. This fact is 
shown by the unusually high rates of production and large re- 
turns from labor and investment in plant obtained in the auto- 
mobile industry. Probably there is no line of manufacture in 
which the performance of machining operations along precon- 
ceived lines has found such wide apphcation, and in which the 
work is done according to the actual requirements of the opera- 
tion, regardless of what may be current practice on similar work. 
Therefore, the general procedure referred to in this chapter is 
based largely upon methods common to the automobile industry, 
although the methods referred to may be apphed generally. 

Qualiflcatioas of Tool Engineer. ~ The man who looks after 
the work of planning operations and designing jigs and fixtures is 
generally given the title of " tool engineer," and, in order to 
handle this work successfully, he must have certain well defined 
qualifications. It is of the utmost unportance for him to possess 
a wide knowledge of machine tools and methods of performing 
machining operations; and he must keep constantly posted in 
regard to the latest equipment used in the manufacture of inter- 
changeable parts. The tool engineer must also be thoroughly 
familiar with the physical properties of all classes of metals used 
in constructing the product of the company by which he is em- 
ployed, and with the cutting speeds and feeds which can be em- 
ployed in machining these materials. The tool engineer should 
also be an experienced draftsman, and he should have sufficient 
knowledge of free-hand sketching to enable him to express his 
ideas rapidly on paper. 

First Step in Design of Special Tools. — When the design of a 
new car has been passed by the engineering department of an 
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automobile factory and a decision has been readied to place it on 
the market, the hrst step in taking up the manufacture of this 
car will be to send blueprints of all parts to the office of the tool 
engineer so that he may study the design of each part, lay out the 
order in which the machining operations are to be performed, and 
design jigs and fixtures for these machining operaUoos. Assume 
a case in which a factory previously engaged in automobile manu- 
facture has adopted a new de^gn of engine to be used in a car 
that this company is about to place on the market. In such a 
case, the factory will be provided with practically all of the ma- 
chine tool equipment required for the machining operations, so 
that the work of the tool engineer will be confined to the plaiming 
of operations and the design of the necessary jigs and fixtures. 

When blueprints of the motor parts have been received by the 
tool engineer, and he has been given instructions to proceed with 
the design of jigs and fixtures for these parts, he should first refer 
to the design of corresponding parts of the preceding type of 
motor and the tools used for machining them. This is done to 
ascertain whether or not any of the tool equipment formerly used 
can be changed at a moderate cost to adapt it for use in the manu- 
facture of parts of the new engine. It often happens that many 
of the tools can be utilized in thb way, but attention must be paid 
to the fact that all automobile manufacturers are continually 
called upon to furnish repair parts for obsolete types of motors 
of their manufacture. Such parts are generally made in lots of 
about one thousand, and are distributed to the service depart- 
ments of the company, which are maintained in most important 
cities. For use in the manufacture of these parts, at least one 
complete set of jigs and fixtures is kept on hand. Card files are 
maintained to show the position of these tools in storage bins, and 
the bins are conspicuously numbered so that any particular lot of 
tools can be easily located. 

Cooperation between Tool Engineer and Chief Designer. — 
The first point that should be considered by the tool engineer is 
the character of the parts to be machined and the method of hold- 
ing which appears to be most suitable for each particular case. 
In order to secure the most satisfactory results, the tool engineer 
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and the chief designer of the engineering department should work 
together. The reason for this is that the designer is not usually 
an expert on the performance of machining operations, and, 
therefore, he should secure the advice of the tool engineer in order 
to be sure that the design of all parts of the motor shall not only 
be perfectly suited to the service required of them, but that they 
shall also be made in a way which will enable them to be machined 
on an economical ba»s. A few minutes devoted to conferences 
between the designer and tool engineer at specified intervals 
would often be the means of effecting large savings in the cost of 
manufacture, as it sometimes happens that many castings are 
made before it is found that they are of such a form that special 
means should have been provided for holding them. Had such 
a conference been held before the castings were made, it would 
have been an easy matter for the tool engineer to suggest the pro- 
viaon of lugs or recesses on the castings to engage clamps pro- 
vided on the fixture. These conferences should be held before 
the drawings are sent to the pattern shop, so that, after the design 
has once been approved by the chief draftsman and tool engineer, 
they may be circulated through the factory with the assurance 
that no subsequent trouble will develop. 

Order of Tool Engineer's Work. — It is a general principle of 
tool design that the method of procedure must be governed by 
the number of pieces to be produced, because it is obvious that a 
certain relation should exist between the cost of a jig or other 
special tool, and the amount of work to be produced in it. While 
the tool engineer in an automobile factory pays a certain amount 
of attention to this point, it is not a matter which concerns him so 
vitally as it does the tool designers employed in some other lines 
of manufacture, because the average automobile factory has such 
a large production that any reasonable expenditure is warranted, 
provided it furnishes a means of handling the work with the 
maximum efficiency. 

The order in which the tool engineer handles his work is as 
follows: I, Planning the order of operations. This includes a 
consideration of the effect of the design of each part to be ma- 
chined upon the method of machining. 2. Deciding on what 
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type of machine each operation is to be perfonned. 3. Selecting 
locating points on the work for each operation. 4. Designing 
the necessary jigs, fixtures, and tools. 5, Making the tool draw- 
ings. 6. Estimating the rate of production that can be obtained 
for each operation, in order to determine the number of machines 
and tools that must be provided to produce the required number 
of parts. As each motor part is taken up, the tool engineer de- 
cides upon the best order in which to perform the machining 
operations, and then makes out an operation and tool list. Each 
operation and tool list gives all necessary information concerning 
individual machining operations, the types of machines used, the 
tools with which these machines are equipped, and the estimated 
hourly production per machine. 

After planning the order of operations and deciding upon the 
type of machine on which each operation is to be performed, the 
tool engineer is ready to take up the design of jigs and fixtures. 
When he has decided upon the best method to follow in perform- 
ing each machining operation, he calls in draftsmen from the tool 
designing department and explains the general requirements for 
each tool. The tool designers are experienced men, and much of 
the detail work is left to their judgment. For instance, the tool 
engineer will not specify the form of clamping mechanism to em- 
ploy in each case, as he knows that his assistants in the tool de- 
signing department are thoroughly competent to handle this part 
of the work. But in many cases, where the method of machining 
is somewhat complicated and the tool engineer feels that there is 
a possibility of misunderstanding his instructions, he will make a 
free-hand sketch while he is explaining his ideas to the tool de- 
signer. This sketch is taken back to the drafting-room and 
constitutes the best possible form of memorandum for the de- 
signer in carrying out the instructions of the tool engineer. 

In connection with the work of the tool engineer, the ability to 
make good free-hand sketches rapidly is a valuable asset, as 
previously stated. Much time that would otherwise be required 
to explain his ideas can be saved by a judicious use of free-hand 
sketches. These can go into more or less detail, according to the 
complexity of the idea; but they should always clearly show the 
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principle involved, so that the designer will not be obliged to 
come to the tool engineer with too many questions. 

Organization of Tool Designing Department. — The usual 
practice in designing tools for use in machining motor parts and 
similar work would be to turn over to one tool designer the opera- 
tion and tool list, and allow him to proceed with the designing of 
all tools for machining a particular piece, following the sequence 
of operations in their proper order. This is the ideal method, 
but it is subject to variation, depending somewhat upon numer- 
ous conditions, such as the number of jigs and fixtures required 
for machining the piece. When there are a large number of jigs 
and fixtures to be designed for any one piece, such as the cylinder 
block, it will be found advisable to have several designers working 
on the tools simultaneously in order to avoid delay. Another 
method which is sometimes used in large factories where a num- 
ber of tool designers are employed is to divide the various men 
into groups of three, four, or six, and place each of these groups 
under the control of a capable designer who is also an' experienced 
draftsman. This arrangement works out very nicely in practice, 
and relieves the tool engineer of the necessity of answering numer- 
ous questions in regard to points on which the tool designers want 
additional information. Such a group of draftsmen can be 
assigned to designing the toob for machining one piece for which 
a number of jigs or fixtures are required, and these men can work 
together and complete the designs very rapidly, 

Special Tool-designing Experience Essential. — It is well to 
note that a mistaken idea of economy exists in some factories in 
regard to the method of handling the work of tool designing. At 
certain seasons of the year, when a great number of new fixtures 
are to be made, a proportion of the drafting-room force is switched 
o£f to assist with the tool designing, although these men may or 
may not be adapted to the requirements of this particular class of 
work, A man may be a good designer of automobile parts and 
still be utterly incapable of giving satisfaction on tool design, 
because of lack of knowledge in regard to the most efficient meth- 
ods of conducting machining operations and the conditions that 
must be fulfilled by jigs and fixtures. Such features as the pro- 
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vision of chip clearance, selection of the best locating points, and 
many other details which would be taken care of instinctively by 
an expert tool designer would puzzle the draftsman unfamiliar 
with this class of work, with the result that he is likely to neglect 
them. On this account it is advisable to secure the services of 
men on tool design who have had a number of years' experience 
in the shop, followed by the necessary drafting-room experience 
to make them proficient. It is not economical for any concern 
to employ its regular drafting-room force for this purpose, unless 
it is well aware of the capabilities of certain of the men along these 
lines. In addition, the average designer on automobile work 
does not like to be shifted to tool design, as he prefers to specialize 
on his own particular line of work. However, this is a mistaken 
idea on the part of a designer, as he will find that the knowledge 
gained in tool design will be valuable to him in many ways in con- 
nection with other work. 

Points to be Considered in Tool Designing. — In making the 
tool drawings, the designer is governed entirely by the operation 
and tool list and the tool engineer's sketches, together with verbal 
instructions which he may have received in goii^ over the matter 
with the tool engineer. In the first place, the design of each tool 
must provide for securing the required degree of accuracy in the 
work. When the number of parts to be produced is quite large, 
it is essential for every possible refinement to be incorporated in 
the design of the jig or fixture in order that there may be as little 
delay as possible in setting up and removing the work. For in- 
stance, the provision of quick -acting clamps may be the means of 
making a noteworthy reduction in the time occupied in setting 
up the work. The question of cleaning the fixture or jig should 
also be carefully studied and no deep pockets should be left in 
which chips will accumulate and cause trouble in obtaining cor- 
rect locations. Whenever possible, the parts most subject to 
wear should be so designed that new parts can be quickly sub- 
stituted when the old ones have worn beyond the required limits 
of accuracy, as the time lost in repairing tools is otherwise likely 
to be a serious matter. The provision of means for clamping the 
work and holding it in the correct position while being machined 
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should also be very carefully studied; and all clamping devices 
should be both rapid and convenient to operate, as well as so 
designed that there will be no possibility of the piece being 
cramped or thrown out of its true position when clamping. Many 
of these points are considered, and methods suggested, at the 
time that the tool engineer outlines his ideas to the tool designer. 
In making up each drawing, the position of the work should be 
indicated by either a dotted or a red line, so that the purpose of 
each part of the jig or fixture will be evident to the toolmaker. 

There are a number of important details in connection with 
the making of tool drawings which are taken care of in various 
ways, according to the system in vogue at the particular factory 
where the work is being done. To facilitate the work of tool- 
making, it is essential to include on the completed drawing a bill 
of material, which gives the amount of stock required in making 
the jig or fixture, with the necessary allowance for finish. When 
this is done, the completed drawing goes to the ordering depart- 
ment, where the order is issued for the various materials needed 
in the construction of the tool. A still better way to handle this 
matter is to have the tool designer issue orders for the stock on 
regular stock cards, which are attached to the tool drawing by 
clips after the drawing has been completed, thus showing the 
tool-room foreman what stock is required for the job. 

Importance of Checking Drawings. — Upon completion of the 
drawing, it goes to the tool engineer, who looks over the general 
points of construction and features of design, and makes any 
suggestions which he may deem advisable. After he has ap- 
proved the drawing, it goes to the checker, who carefully goes 
over all dimensions to be sure that there are no errors when it is 
sent to the tool-room accompanied by an order to make the tool. 
Just exactly why this precaution is frequently omitted in connec- 
tion with tool drawings is not apparent, but the fact remains that 
many of them are allowed to go directly to the tool-room. It 
follows, therefore, that any errors which occur are either dis- 
covered by the toolmaker while doing his work or else they go 
through without discovery until the fixture is finally checked be- 
fore it is sent into the shop. Even then, an error may not be dis- 
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covered unless the work which has been machined in the fixture 
is inspected to see that it conforms to the requirements of the 
blueprint of the engine part. In cases where several jigs or fix- 
tures are to be made for machining the same piece of work, it is 
especially important for the drawings to be carefully checked in 
order to see that no errors occur. In this particular instance, 
assume that the drawings have been checked and O. K.'d by the 
tool engineer, after which they are ready to be sent to the tool- 
room. 

Materials for Tool Drawings. — Several methods are employed 
by different factories in making their tool drawings. One of 
these is to make the drawings in lead pencil on manila paper, and 
send them out to the tool-room after they have been varnished 
and attached to a board. Another method is to use tracing cloth 
(not paper) on the rough side of which the tool drawing is care- 
fully laid out in pencil. A No. 3 pencil gives very good results 
in printing and will not smudge appreciably. The objection may 
be raised that the use of tracing cloth for making tool drawings is 
too expensive; but it will be found that, although the first cost is 
somewhat greater than when manila paper is used, the con- 
venience and time-saving features will more than offset this 
difference in cost. It may also be said that a pencil drawing 
made on tracing cloth will be smudged and made iU^ble, or that 
the blueprints taken from such a drawing will not be sufficiently 
clear. But several of the large machine tool builders in the 
United States are securing excellent results from this system at 
present, which should be sufficient to vouch for its practicability. 
The use of tracing paper is not to be commended on account of 
the wear and tear to which it may be subjected in handling. 

There are a number of advantages secured through the use of 
tool drawings made on tracing cloth. One of these is that blue- 
prints can be made which can be sent to the pattern shop and to 
the toolmaker, while additional copies can readily be made if, 
for any reason, other departments may require them. Another 
advantage is that in redesigning or making over a j'ig or fixture 
to meet the requirements of a new model or design, the pencil 
marks on the tracing can be easily rubbed off and the necessary 
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changes made with very little labor. In addition to tbis, it may 
be desirable to keep a record of the original tool drawiog, which 
can be easily done by making a blueprint and marking it " record 
print." This can be filed in its proper place and referred to at 
any time. 

Filing Systems and Caie of Tool Drawings. — An excellent 
system for Mng tool drawings and lettering them so that they 
can be easily found is to standardize the various sizes of sheets; 
for example, 9 by 12, 12 by 18, 18 by 24, 24 by 36 inches, etc. 
Each of these sizes is designated by a letter, such as " A " for the 
9 by 12 size, " B " for the 12 by 18 size, etc. It is also advisable 
to have one letter to designate extra sizes which may be necessary 
in the design of a special machine or an exceptionally large fixture. 
" X " answers very well for this purpose, and a separate filing 
drawer should be used for these odd-sized drawings. It is a good 
idea to put the letter and the accompanying number of the draw- 
ing in the lower left-hand comer and again in the upper right- 
hand comer upside down, so that no matter which way the draw- 
ing happens to be placed in the drawer, the number will always be 
easily seen. A drawing record book should be prepared contain- 
ing consecutive numbers under each size and letter; and these 
numbers should be checked off as they are used. A card file 
system should also be devised, the cards being arranged numeri- 
cally by piece number or alphabetically by the name of the piece, 
according to the system in vogue in the factory, and the numbers 
of the drawings which apply to the tools and fixtures on any piece 
can then be entered on these cards. In this way, a double file is 
available so that any required tool drawings can be located from 
their tool drawing numbers or from the name or piece number of 
the part on which they are used, 

List of Machine Tool Equipment - — In the tool engineering 
and tool design department, a complete list of the machine tool 
equipment of the factory will be found useful. The requirements 
will vary according to the machine tool equipment in the factory; 
but in any case the list should be as complete as possible, and 
should include the capacity of all machines. In many factories, 
the tool designer, when at work upon a fixture or jig, is obliged to 
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go out into the factory and measure up the machine on which the 
fixture is to be used. This is entirely unnecessary when a refer- 
ence list is kept in the tool engineer's office, as such a list may 
easily be made to contain all the necessary information for any 
of the machines in the shop. This list of machine tool equipment 
may be conveniently kept in a card file ; Fig. i shows one of the 
cards from such a file, which gives the dimensions of a horizontal 
turret lathe. Reference to this illustration will show that the 
form is so arranged as to give the necessary data on all machines 
of this type, together with the available feeds, speeds, and general 
features of construction. There are few ideas which can be 



Fig. 1. Shop Operation Sheet (or Rougb-tuniing ■ Pulley 

applied to tool designing that are capable of saving more time 
than this system of recording the mechanical equipment of the 
factory. It requires a certain amount of time and care to com- 
pile such a list, and a little work is necessary from time to time to 
keep it up to date, but the expense involved will be more than 
offset by the time saved. In the preparation of an index of this 
kind, outline drawings of different types of machines can usually 
be found in machine tool builders' catalogues. These outline 
drawings can be cut out and pasted on a good sized card, say 8 by 
10 inches, so that they can be handled without difficulty. If de- 
sired, the reference index can be extended to include much other 
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data of value to the tool engineer. These data may take the 
form of trade journal clippings referring to new developments in 
machine tools, special tools which have been designed for work 
similar to that done in the factory, and other valuable data. 

Photographic Shop Operation Sheets. — The Jones & Lamson 
Machine Co., Spring&eld, Vt., uses photographs in conjunction 
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Fig. 3. BffidencT Deputmoiit Record of Optntioii Slieot Flf. a. 

with tabulated data, to show the tool equipment employed for 
different machining operations. Fig. 2 shows a photograph and 
instructions mounted on cardboard as given to the machine 
operator, while Fig. 3 shows the shop operation sheets or records 
retained by the efficiency department and filed away for future 
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reference. The machine operator is given a photc^aph of the 
proposed method of setting up the machine for a given job, and 
on the same sheet instructions a.re given as to the speed and feed 
to use and the time required for the job. The object of tlie photo- 
graph is to record accurately the tools to be used, how they are 
used, what damps and holding-down screws are used, and to 
show clearly all special arbors' and fixtures. The photograph is 
superior to a drawing, especially when used by more or less un- 
skilled operators. In general, it is far easier for the shop man to 
set up work in a machine from a photograph than from a drawing. 
In order to determine the proper speeds and feeds and the time 
required, the work b first done in a spedal department, which de- 
termines what methods are to be used. The job is started at a 
speed which experience has shown to be as rapid as possible for 
the work in hand. Ten pieces are made and the operations 
timed. No time of less than a second is considered, and usually 
on a job of several minutes* duration the time is taken to the 
nearest multiple of five seconds. Sometimes reference letters are 
marked with ink on the photographs, in order to more clearly in- 
dicate the requirements to the operator. 
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CHAPTER Xn 
ORGANIZATION OP AN ASSEMBLING DEPARTUBNT 

An investigation of the conditions existing in many manu- 
facturing establishments will show that obsolete methods and 
processes in the assembling department nullify, to a large extent, 
the savings made in machining. The adoption of up-to-date 
methods of assembling may easily be expected to increase the 
efficiency of the average assembling department from lOO to 150 
per cent, and if the department is in a run-down condition, even 
greater savings may be anticipated. Of course, to expect such 
large increases in all cases would be unreasonable, but there are 
many instances where such results are possible. 

While the need for system in the assembling department is 
becoming more widely recognized, there are many manufacturers 
to whom the word " system " is invariably Knked with " red 
tape." " Organization " is not their idea of economical manage- 
ment, because it means additional " non-producers "; and the 
leaks continue unchecked until some well-organized competitor 
forces the condition to their attention. This condition, however, 
is generally due to lack of sufficient experience or data enabling 
a concern to determine, with any d^ree of accuracy, whether 
or not economical results are secured from foremen, workmen, 
or processes. 

It should be fuUy understood that there is no infallible system 
which will fit all cases alike; methods must be suited to the cir- 
cumstances under consideration, since the fust thought in regard 
to any plan must relate to its adaptability to existing needs. The 
reorganizer can rely but to a small extent upon any established 
system, and his initiative and common sense must bring a work- 
ing result from a mass of conflicting conditions. 

Necessity for Analysis of Existing Conditioas. — Before intro- 
dudi^ innovations in a department, it is necessary to analyze 
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existing conditions and methods with regard to the men in the 
present organization, for invariably a certain amount of igno* 
ranee, prejudice, faise pride, and stubbornness must be met and 
overcome. To win success, aU plans must recognize, primarily, 
the human element of the men affected; methods should be insti- 
tuted that are likely to ehcit the support, develop the latent 
ability, and bring out the best that is in the workers. The best 
system in existence will not bring complete success without secur- 
ing the support of the foremen and workmen. If these points 
are ignored, the tendency of the workers to gradually abandon 
methods with which they are not altogether familiar will cause a 
partial failure of the system. 

The most arduous task, next to training the workmen, is that of 
progressing along new lines and at the same time not interfering 
with the regular output. This should be accomplished gradu- 
ally as the old system may possess a momentum not easily over- 
come. However, when once a general line of procedure is out- 
lined and progress begun, there must be no lessening of effort 
Everyone must be impressed with the idea that every day must 
show some progress, however slight. 

The machine and the assembly departments are so closely con- 
nected that the introduction of new methods of assembling must 
begin with an investigation of the production conditions in the 
machine departments. This investigation will include the qual- 
ity and quantity of work, whether or not provisions are made 
for inspection in the machine departments, methods of routing 
the work, what delays are encountered in getting work to the 
assemblers, whether the work is sent directly to the assembling 
department or duplicated in large quantities and kept in a store, 
etc. It is apparent that any defects in the processes just enum- 
erated will have an immediate effect on the efficiency of the 
assembling department. 

In the assembling department may be found faulty judgment 
regardmg assembhng methods, lost time in looking up work, 
hunting for tools, and running after drawings, or to the stock- 
room for screws and pins — mistakes due to oversight, lack of 
proper instructions to the workmen, etc. The faults in organi- 
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zatioD and methods mentioned in this outline must be eradicated 
before any effective improvement can result. 

Stock-tracing System. — Where there is constant trouble in 
getting out machines or repairs in a reasonable time, it usually 
will be found that some one or two departments are responsible 
for practically all of it. The first step to remedy the trouble, 
then, is to locate it. The assembling department is often blamed, 
but an investigation will generally show that the difficulty lies in 
not getting work promptly to the assemblers. Many manu- 
facturers are so accustomed to delays in getting finished parts to 
the assemblers that they regard the matter as unavoidable, even 
though the consequent losses show clearly that a remedy is im- 
IjeraUve. A well-organized stock-tracii^ system is an important 
factor in overcoming this defect. Some of the more important 
features of the assembling department of a large machine-tool 
plant will be described. 

The functions of the stock-tracing system are: Directing the 
transportation of all parts in the factory; pushing the work 
through the foundry and machine departments in such a manner 
as to prevent delays to the assemblers; keeping up records that 
will show the location of parts in the foundry and shop, the time 
required by the various departments, the labor cost, and all losses, 
with proper e^lanations. The sole authority and responsibility 
for this work should be vested in the head of the stock-tracing 
department. It is obvious to the experienced shop manager that 
such duties cannot be left to the department foremen if the shop 
is to be run advantageously. The foremen's attenticm should be 
concentrated solely upon improving their methods and their out- 
put, and their duties should be confined strictly to their own 
departments. 

Experience has demonstrated that it is necessary to give the 
stock tracer absolute control of ail parts in the process of manu- 
facture; in addition, be should be given such authority that the 
foremen will understand that his requests for stock must be com- 
plied with under all circumstances, and he alone should have 
authority to secure parts from any department in the fac- 
tory, either for any foreman or for the assembling department. 
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Having imder bis charge all the records for stock in the course of 
manufacture will enable him to locate all stock, with certainty and 
dispatch. Another advantage is that the superintendent always 
knows where to get any information regarding the location of 
work in the factory, and the time it may be expected to reach the 
assembling department. 

If the work is allowed to remain in any department after it is 
finished, it is apt to be forgotten, and is difficult to find when 
wanted. Therefore, the advantages of having the work placed 
in central depots as soon as finished by each department will 
amply compensate for the time consumed in hauling the work to 
one of the depots, putting it on a platform, checking it up and 
then taking it to the next department. This plan is especially 
advantageous where any system of inspection is followed; no 
stock can be lost; each foreman can see at a glance how much 
work there is ahead of him; and it aids the superintendent in 
getting a conception of the conditions of the work. The central 
depots can be located at any number of points and should contain 
suitable platforms for the storage of stock. These remarks apply 
to the smaller parts; it would not be practicable to carry out this 
plan in the case of large work. 

Transfer cards showing delivery of work from one department 
to another form a ready record which shows the date on which 
the articles have been received, the length of time they were re- 
tained, and the date they were passed on to the next department. 
A glance over this record shows if the work is pushed through 
with all the promptness possible. The question of giving certain 
orders priority over others is one upon which the stock tracer will 
need to exercise his best judgment. If any work is behind time, 
the card made out when the order was first sent to the shop may 
be replaced by a similar card of bright red color containing exactly 
the "same information, and also the required date of delivery. An 
order with the red card always has precedence over those with 
cards of the ordinary color. Care must be taken, however, not 
to use these " rush " cards to such an extent that they become so 
familiar as to be ignored. One form of transfer card is shown in 
Kg. I. 
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Instead of allowing each foreman to have his own gang of 
trudcers, the trucking force throughout the factory should be 
centrali2«d and placed imder the supervision of the stock tracer. 
This force of men should deliver work to all departments in the 
factoiy as it is called for, and upon their returning to the respec- 
tive depots they should bring in the work that is on the machine 
room floors already finished. The fact that this work is finished 
is indicated by " Move It " cards, which are placed in the boxes 
by the workmen. These remarks apply to the handling of small 
parts; in handling large work, cranes are almost universally used. 
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Pig. I. Tnnafer Ctrd 

Inspection. — The inspection of work in the machine depart- 
ments is essential in order to secure economical assembling. This 
b one of the ess«itial preliminary steps in the revival of a run- 
down assembling department. Two important advantages to be 
gained by an efficient inspection department are as follows: 

1 . Imperfect parts are eliminated before the work reaches the 
assemblers. If the parts come to the assemblers properly in- 
spected, so that they can be put together without unnecessary 
filing and fitting, the saving of time in assembling may easily 
reach from 60 to 75 per cent. 

2. The fact that the parts are interchangeable will result not 
only in ease of assembling, but in case of repairs the parts can be 
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sent out with the assurance that they mh fit properly without 
adjustment. The last-named feature is important in that it is a 
good advertisement to any concern. 

Any system of inqwction must be thoroi^h, and the limits 
given to the work must be adhered to imcompromisingly. Weak- 
ness on the part of the inspector will immediately be noted by 
the workmen. The inspector's authority to reject work should 
be unquestioned, and the superintendent should never, unless 
when absolutely necessary, reverse his decision. An inspector 
should be placed upon as high a plane as any of the foremen in 
the factory, and to be successful, he should possess good judg- 
ment, firmness of character, and familiarity with the business. 

A thorough system of inspection effects large economics in 
every direction, but principally in the assembling department. 
The parts can be assembled more quickly and accurately, and the 
saving in this department alone will pay for the cost of inspec- 
tion; besides, the machines built will be much more accurate. 
In many cases it is not necessary to establish an elaborate system. 

There is another phase of this question which is important 
from an economic standpoint; this relates to fair and consistent 
inspection — commercial inspection. Unless an insj)ector has 
sufficient intelligence to discriminate between vital suid unim- 
portant dimensions, and imless he possesses enough judgment to 
know when a job is commercially satisfactory, he causes a waste 
of time and imposes imnecessary hardships upon the men who do 
the work. Good judgment in inspection is a vital factor, and it 
is advisable to employ first-class men on this work. 

Reports should be made by the inspectors at least once a 
month, showing the amount of work scrapped by each depart- 
ment, together with the reasons. The effect of this upon the 
foremen is marked; when they realize that they are liable to 
censure for the excessive amount of scrap coming from their de- 
partments, they will soon give the matter their personal attention. 
Fig. 2 shows a blank report of this character, while Fig. 3 shows a 
card or tag which is placed on all defective work by the inspector. 

The inspectors' duties on the assembling and erecting floor 
consist primarily in examining the fit and alignment of the 
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various shafts, gears, slides, guiding surfaces, etc., and to see that 
every part of the machine functions properly. This necessitates 
the constant and watchful attention of the inspectors as the work 
proceeds, so that faulty workmanship is discovered in its eariy 
stages. Even the matter of looking after such seemingly unim- 
portant details as the proper tightening of nuts and bolts should 
receive attention. Steel stamps bearing a distinctive character 
should be fuQiished the inspectors for marking all work passed 
upon by them — these stamps, under no drcumstancxs, to be 
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out of their jurisdiction. This acts as a check upon the inspector, 
' for if any defective work passes his hands and bears his stamp, he 
Is responsible for any future trouble arising therefrom. 

In connection with the question of determining just what 
limits of error are allowable, in modem machine tool practice 
the tendency is to allow greater limits in running fits than was 
thought advisable a few years ago. Thus, for all rotating mem- 
bers, except main spindles carrying the work or tools, the general 
practice is to allow from 0.002 to 0.004 inch for running fits, for 
diameters of from i to 3 inches, according to the requirements of 
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the case; to have a lateral clearance, or endwise motion, of 0.005 
inch for shafts, gears, or pullej's, running between bearings, 
sleeves carrying gears, etc.; and to cut the teeth of all. gears 
thinner than standard, so that two gears when in mesh will have 
a slightly perceptible amount of backlash. 

The advantages of this practice are at once apparent; it not 
only results in ease and quickness of assembling, but the main 
feature to be considered is the fact that, when the bed of a ma- 
chine is under the severe strains of a heavy cut, the distortion 
likely to occur may cause the rotating members to bind in their 
bearings, if fitted too closely, and thereby consume an excessive 
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amount of power, besides overheating in the case of high rotative 
speeds; moreover, so much time will be saved in assembling these 
parts, that an extra amount of time is allowable for obtaining 
accuracy in the alignment and fit of vital members, such as main 
spindles, slides, and guiding surfaces. 

Men for Assembling Department. — As a general proposition, 
first-class, well paid machinists are the cheapest in the end on 
assembling work. This is especially true where the work varies 
in character. The amount of work that will be turned out by a 
highly skilled assembler, when compared to that of a cheap man, 
is astounding. An important feature to consider is also the fact 
that the workmen's pay is only one part of the total cost, because 
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a largely increased production per square foot of floor area de- 
creases the proportion of overhead cost per piece. 

Where work is duplicated in large quantities, so that there are 
constant repetitive processes, it is possible to so tiain the cheaper 
and less experienced workmen that they in time become expert on 
their partiailar class of work. It is advisable to provide for a 
rigid subdivision of labor; thus, the more particular work at the 
vise or bench is handled by special men who do no other class of 
work. These high-priced mechanics perform no work that can 
be done by cheaper men or apprentices, and, in this way, the 
average rate is kept normal. 

Arrangement and Equipment of an Assembling Room. — A 
large number of concerns machine a part of the work in the 
assembling room, even though regular machine departments 
have been established for the machining operations. This leads 
to inefficient methods of machining in the assembUng room, as the 
machines can generally be used to better advantage if installed 
in the proper machine department. The average assembling 
room is small, and the space taken up by operating machinery is 
generally needed for assembling work or for storage. In most 
cases, the reason given for having machine work done in the 
assembling room is that difficulties arise in getting the parts 
promptly to the assemblers; if the machines are in the assembling 
department, delays will be avoided. While this may be true, yet, 
with an efficient stock-tracing system, there should be no diffi- 
culty in obtaining the work from the machine departments in 
time. Occasions will also arise in the assembling when it is neces- 
sary to adjust some of the parts, and it is then advantageous to 
have machines convenient to the assembler. Upon investigation 
it will generally be found, however, that much of this work is im- 
necessary and can be eliminated by the employment of a few 
simple gages. 

In describing the arrangement and equipment of the machine 
tool assembling department, assume that the operations involved 
will include the cleaning and chipping; drilling; filling, rubbing 
down, and painting; assembling the small units; scraping; and 
erecting. As these operations differ widely, each being performed 
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by a different class of workmen, a proper system requires tjieir 
segregation. In large shops devoted exclusively to buDding one 
article, these operations usually are carried on in separate depart- 
ments, each under a different foreman. The usual plan where 
the product is of a varying character is to have a separate assem- 
bling department for each class of machines; thus, in the machine 
tool line, the lathes are erected in one department, the planers in 
another, etc. The last-mentioned plan is the one that will now 
be considered. 

In some shops the cleaning and chipping is done in the as- 
sembling room, although it is more economical to clean the cast- 
ings in the foundry, owing to the cheaper class of labor employed 
and the better facilities for this work. However, when this work 
is done in the assembling department, a suitable space should be 
provided. As all castings should be cleaned thoroughly before 
any drilling or assembling operations are started, this work should 
be located near the receiving depot and convenient to the drilling 
machines, as nearly all castings require some drilling operation. 

The filling, rubbing down, and painting can be done to ad- 
vantage in the cleaning space; these operations should be com- 
pleted immediately after the drilling, and before the assembUng 
operations are commenced. In many shops, however, the 
painters are allowed to fill and rub the finished or partly finished 
machines, to the annoyance of the assemblers, and with the cer- 
tainty of getting dirt in the bearings. Of course, some of the 
painting and touching up with filler must be done on the assem- 
bling fioor, but, in most cases, it can be con&ned to one place. If 
special shop conditions render it advisable to have the drilling 
machines in the assembling department, they should be located 
near the place where the work is received. 

Assembling. — Even when the assembling and erecting proc- 
esses are carried on in one dej>artment, it is best to provide a 
separate location for each, because the equipment for each differs 
widely. For assembling the small units, it is convenient to have 
long benches on which to place the parts; these benches are pro- 
vided with vises, in addition to the regular wall benches, and 
should be arranged convenient to the latter and with aisles be- 
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tween them for trucking the work. These aisles should always 
be kept clear. When the parts are made in large quantities, 
fixtures should be provided for holding the parts that cannot be 
conveniently clamped in the ordinary vises during the assembling 
process. For holding the heavier pieces, as, for instance, lathe 
headstocks, trestles or wooden horses are required, which may be 
made of sufficient length to bold three or four headstocks. The 
space under the trestles can be utilized for keeping the smaller 
assembled units until needed. 

The practice of allowing the benches to be Uttered up with 
small parts and stock supplies, such as screws, pins, keys, etc., 
is a source of loss and waste. One difficulty is due to the fact 
that the workman soon forgets what members the stock supphes 
belong to, with the result that screws are used that are either too 
lor^ or too short, or not of the right type. This defect may be 
overcome by providing boxes of uniform dimensions for keeping 
the small parts. These boxes should be made with a partition 
at one end for the stock supplies, and with a tin pocket on the 
side in which to place cards giving the necessary information. 

Much time will be saved in the assembling department by 
having a specific place for such took as wrenches, pneumatic 
drills and hammers, clamps, etc. When there is a departmental 
tool supply room, it is better to keep all tools there. Incidentally, 
ratchet wrenches with removable sockets fitting different sized 
nuts, bolts, and screw-drivers are most convenient for assembling 
work. 

All parts to be assembled should be arranged in logical order 
and placed convenient to the workmen, so that their sole atten- 
tion can be concentrated upon the assembling operations, thereby 
making tt unnecessary for them to waste time in searching 
around the shop for parts. Every fadUty should be provided 
for the quick handling of the work. 

Scraping Operationa. — The work of scraping usually does 
not receive the attention that its importance demands. It is 
essential that a proper equipment of straightedges, surface plates, 
test indicators, squares, etc., be provided for testing the truth and 
alignment. Each individual member should be tested separately. 
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and it is often advisable to have special straightedges or surface 
plates which can be used both for testing the planing and scrap- 
ing. Then the planing is easily tested, and if not within the 
allowable limits, the part can be sent back for replaning before 
any scraping is done. This is an important feature, since it is far 
more economical to plane work true than it is to scrape it. 

Without the aid of such devices for gaging the work, errors 
may exist in the machining that may necessitate the use of a 
file before the scraping operation. These spedal straightedges 
or surface plates are, however, not intended to make the parts 
interchangeable in all respects. It is practicable only to carry 
out this feature in the planing process and up to a certain point in 
scraping, after which the pieces are scraped together and num- 
bered accordingly. 

In addition to trestles for the heavy parts, scraping trucks are 
convenient for supporting the movable members during the 
scraping. These trucks are portable benches mounted on castors, 
so that they can easily be moved about and turned around to any 
position that will secure good light on the work. Motor-driven, 
rotary oilstones should be provided for sharpening the scrapers. 
Simple and inexpensive pulling devices for moving heavy parts 
when testing scraped surfaces will greatly facilitate this work and 
enable the workmen to devote their energy to the actual opera- 
tion of scraping. 

Erecting. — The arrangement of the erecting floor will vary 
with the character of the work; however, a few general principles 
may be stated. Where it is the practice to build machines in 
large lots, the beds are placed in rows with aisles between. 
Crowding should be avoided; in case there is not sufficient room 
to arrange all the beds in a lot on the erecting floor at one time, 
fill the available space without crowding, and store the remaining 
beds in some convenient place. 

Suitable erecting pits are required for such machines as large 
boring mills and planers, which have driving works reaching be- 
low the floor line. The bottom of the pits is usually lined with 
concrete, with sides of the same material or brick, while cast-iron 
plates are placed all around the mouth. These pits are generally 
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provided with movable girders or supports, to accommodate 
various sizes of machines. When a pit is not in use, it is covered 
with a plank floor made in sectjons, supported upon the girders 
set in [Mckets in the sides of the pits. 

Emery-wheel stands, speed lathes, small drill presses, and 
portable vise stands should be located at convenient points on the 
erecting floor. Chalk, emery doth, machine oil, and all special 
apphances used by the workmen should be handy so as to avoid 
running to the tool-room. Many shops are now abandoning 
waste for cleaning purposes and using raw silk towels which can 
be washed in a machine, and, besides being cheaper in the end 
than waste, are far more sanitary. 

The relative importance of handling facilities, such as electric 
cranes, hoists, etc., varies according to the character of the work. 
What may be the most important feature for one class of work 
may not be essential in another class. In some cases it pays to 
have specially designed jib cranes with power hoists, so that the 
workmen need not wait for the overhead crane after the work is 
once placed within reach of the former. 

In the handling of light work, there are several points of im- 
portance that must be considered. Whenever possible the stock 
should be carried in boxes. These boxes should be of some stand- 
ard sizes. For very small work, it pays to arrange the boxes with 
removable trays so that the stock can be easily handled and better 
protected in carrying it through the shop. Erecting trucks with 
one or more shelves and ordinary two-wheeled trucks are neras- 
sary for moving the light pieces. The features mentioned in this 
brief outline apply to the entire assembling department and are 
of vast importance, because an astonishingly large proportion of 
lost time can be attribu ted to lack of proper facilities and methods 
for handling work. 

As all power-driven machinery should be run or operated when 
completed, some convenient source of power is necessary. This 
problem is easily solved in the case of motor-driven machines, 
but for belt drives, instead of moving each machine under a 
countershaft, it is more convenient to provide portable electric 
motors, which can be moved to any machine by the crane. If 
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required, these motors may be back-geared and provided with 
different-sized pulleys, and in the case of small units the entire 
outfit can be mounted on a truck. When the machmes to be run 
require the application of power to more than one pulley, a suit- 
able countershaft can be supported above the motor by braces 
bolted to the truck. Each outfit should be provided with a con- 
troller, as variable-speed motors are best adapted to this work. 

Departmental Stock-supply and Tool-room. — One of the prin- 
cipal factors in the efficiency of an assembling department is the 
stock and tool supply room. Added to the loss of time in looking 
for lost or missing parts, due to haphazard methods of checking 
up and taking care of the parts as they are received, it is the usual 
custom in run-down assembling departments not to provide any 
regular place for keeping the work, but to dump it down any- 
where. Frequently the only place provided for the small parts 
is under or on top of the vise benches. 

In equipping a stock and tool supply room, adjustable metal 
shelves and bins can be used, and for storing many of the small 
parts carried in the boxes, already referred to, racks can be so 
arranged that any box can be placed directly into the rack in the 
same manner as a drawer. This arrangement saves extra hand- 
ling of the work, and is better than piling boxes one on top of 
another, as any box is instantly accessible. The shelves and bins 
in the stock-room are only for keeping the smaller parts, such as 
can be easily handled by the stock clerk; the larger pieces, not 
being so apt to get lost or misplaced, can be taken directly to the 
assemblers without passing through the stock-room, although 
care should be takea in checking up this material when received. 

Sufficient space should be assigned in the tool-room for storing 
all tools used in the assembling department. Some simple 
system must be inaugurated for keeping track of the work and 
avoiding delays in giving it out, for taking proper care of the tools 
and keeping them in good condition, and for charging up to the 
workmen the tools in their possession. 

Metiioda of Routing the Work. — In shops without established 
methods of routing the work, it frequently occurs that work 
reaches the assembling department without having all the ma- 
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chining operations completed, and if this is not discovered before 
the parts are put away, time will be lost when the work is finally 
delivered to the assembler, and, in addition, unnecessary trucking 
is required. This is likely to happen where there is no system of 
inspection and the sequence of operations is not mapped out in 
the beginning on cards or tags, as shown in Fig. 4, which accom- 
pany the work in its course through the shop. 

The receiving depot in the assembling department should con- 
ast of a long bench about the height of the moving trucks, for 
convenience in placing the small parts; the truckers who bring 
the work to the assembling department are merely required to 
put it on this platform, as the stock-room clerk may not always 
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be in a position to immediately check up and dispose of the parts. 
He should, however, give a receipt for all work entering his de- 
partment, these receipts being returned by the truckers to the 
respective machine departments to be placed on file as evidence 
that the work had reached its destination. Cards for this purpose 
must accompany the work, and the receipt may be given in the 
form of a distinctive punch mark or with a rubber stamp. This 
card should be sunilar to the one shown in Fig. i . 

As soon as possible after the work reaches the assembling de- 
partment it should be disposed of in a proper manner. All small 
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pieces that require cleaning and painting are sent to the cleaner's 
bench; those requiring drilling and no cleaning or painting are 
sent to the drilling machine and piled in a convenient place; all 
other small parts are placed in the stock-room bins. After being 
cleaned, the work is sent to the drill presses, and all small work; 
as soon a^ drilled, is delivered to the stock-room; thus no work 
enters the stock-room until ready for the assemblers. Large, 
heavy pieces are sent directly to the drilling machines and from 
there to the assembling or erecting floor. A regular place should 
be provided also for the large parts, as otherwise much unneces- 
sary handling will result. It is advisable to mark or tag these 
parts, for identification, with their group number in addition to 
the piece and order numbers. 

Delivery of Work for AsBembling. — When work is to he de- 
livered to a workman who is nearly ready for his next job, the 
foreman or the " job-boss " sends a helper to the stock-room 
with a work card properly filled out. This card contains the date, 
workman's name and number, group number, piece numbers, 
names of the parts to be assembled, operations, contract price, 
and the estimated time for assembling. The stock-room clerk de- 
livers the parts to the helper, who, in turn, delivers them to the 
workman together with the card just mentioned, any shortages 
being noted on the card. All small pieces are carried in the 
boxes mentioned, which remain with the workman until empty, 
when they are returned to the stock-room. 

After each group is assembled, any parts requiring scraping 
are taken apart and sent to the scraper-hands, while all the re- 
maining pieces are taken directly to the erecting floor and placed 
convenient to the bed of the machine to which they belong. 
Thus the erectors are supplied with work as soon as it is assem- 
bled. The parts that reqifire scraping are immediately sent to 
the erectors upon completion of the scraping operations. This, 
of course, applies to the smaller members; the heavy members 
and beds of the machines are scraped on the erecting floor 
to save extra handhng. The scraper-hands and erectors are 
furnished with contract tickets similar to those given to the 
assemblers. 
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Oa some classes of work, such as, for instance, large lathes and 
planers, it is the practice to duplicate only the parts in quantities, 
because machines of this character have beds made to order, the 
lengths varying considerably. In this case, the parts when assem- 
bled are sent to a stock-room for finished work, and kept there 
until a machine is ordered, when they are sent to the erectors to 
be fitted to the bed. The com- 
pleted machines having passed final 
inspection are then placed in the 
hands of the shipping department. 
The tag which is placed on each 
machine on the erecting fioor is 
shown in Fig. 5. 

Method of Assigning the Work. 
— Two fundamental principles of 
economical assembling must be 
recognized in the apportioning of 
the work among the workmen so 
as to secure a rigid subdivision of 
labor, and in the avoiding of un- 
necessary delays in getting work 
to the men, before they are ready 
for it. In fact, if nothing more 
were accomplished in reviving a 
run-down department than the 
constant supplying of the work- 
men with plenty of work and the 
necessary tools, and having the 
jobs classified and arranged in logical order, the productive 
capacity of the department would be considerably increased. 
Yet, in average cases, the foreman gives these matters little 
consideration, resulting in work being assigned to high-priced 
workmen that could as well be performed by cheaper men, and 
in wasted time while the foreman hurriedly chases around look- 
ing up jobs for men who are out of work. In this way, work is 
often assigned and commenced without regard as to whether or 
not it is wanted first, and without ascertaining whether all 
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the parts belonging to any particular job have been received and 
are ready for the assembler. 

It now remains to formulate plans whereby the work can be 
assigned and distributed with the least amount of attention on 
the part of the foreman. At the outset it will be necessary to 
group or classify the parts which are to be assembled. The most 
convenient way to make the classifications is to take the assembly 
drawings and thoroughly analyze the operations necessary to 
assemble the machine. The classification of grouping of the 
parts and assembly operations will be made with reference to the 
correlated members, i.e., members which can be assembled or 



Fig. 6. Sample ot Spedfications foi Turret Laths Part 

fitted independently of other parts. In making these classifica- 
tions, it is advisable to make as large a number of divisions or 
groups as possible; for instance, a large semi-automatic turret 
lathe easily would comprise from 150 to 200 groups. 

The primary objects in making such a large number of groups 
are to provide for a rigid subdivision of labor, and to enable the 
rate setter to arrive at a more accurate determination of the time 
required to assemble the various parts. 'The secondary advan- 
tages derived from the system are that excessive time spent on any 
particular operation can be detected at once and the cause lo- 
cated; there is likely to be less discrepancy between the estimated 
time and actual time; all the small members constituting each 
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group may be kept In a separate bin in the stock-room so that the 
parts can be delivered to the workman in logical order, thereby 
avoiding the necessity of sorting over a lai^e number of pieces 
when giving out the work; the task of assigning the work be- 
comes a comparatively simple matter, as only a small number of 
parts are in each independent group; and a subdivision of this 
character facilitates the assembling operations by permitting 
different jobs to be started as soon as a few parts are received. 
In mapping out this work, effective use can be made of a loose- 
leaf book which enables rapid arranging and indexing of the 
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groups. The general classification of the data may be seen from 
Fig. 6, which shows the tabulation for friction gear members. 
The parts are arranged in logical order the same as they are to be 
assembled, which is the plan that should be followed in preparing 
the part lists for all the groups. The column marked " Reed." 
is to be filled in with lead [>encil, so that the same page can be 
used for any number of machine lots, provided no changes in de- 
sign are made. 

After tabulating all the groups belonging to one machine, they 
should be arranged in logical order, classified, numbered con- 
secutively, and a list compiled for ready reference. In the speci- 
men page shown in Fig. 7, columns are provided for " Wk. Reed," 
and " Wk. Assem.," which furnish the foreman with a continual 
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record of the conditioa of the work, and enable Mm to ascertain 
instantly just what groups are ready to be assembled, and when 
the work is ready for the erectors. This record is kept up-to-date 
from data secured from the stock-room records and piece-work 
tickets. As occasion requires, the foreman fills in the column 
marked " Assem. by," from which his clerk is enabled to make 
out the proper contract, which should accompany the work when 
it is delivered to the workman. Another index is required giving 
the pattern and forging numbers in numerical order together with 
their group number. This is to facilitate putting the work into 
the proper stock bins. A copy of this index, together with a list 
of parts belonging to each group, is needed for the stock-room, 
but the loose-leaf record book must always be kept in the fore- 
man's office. 

Good results can be secured from a simple yet thorough system 
of reports by the assembling foreman, based upon bis actual 
experience in carrying through his department a newly designed 
product. These reports should contain criticisms and sugges- 
tions either regarding the design or other features affecting pro- 
duction. This will result in establishing comprehensive and 
business-like cooperation between the designing department and 
the assembling foreman. 
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CHAPTER Xin 
SYSTEM OF PURCHASING DEPARTMENT 

Purchasing material and supplies is one of the first, if not 
one of the greatest, functions in the activities of that complex 
structure called " business." The purchasing of materials, sup- 
plies, and equipment includes materials that have to be shaped 
into products; those that are to be sold again; those that are 
required to handle manufacturing materials or goods; and all 
supplies that are needed in connection with the daily require- 
ments of business. This branch of an industrial organization or 
other business enterprise is considered one of the first great steps 
in distribution. 

The first step in the creation of a successful purchasing depart- 
ment consists in selecting the right man as purchasing agent. He 
should be a man of strict integrity, and capable of taking care of 
the administrative work as well as the detail work. It is im- 
possible for the successful purchasing agent to avoid details 
entirely, since it is of paramount importance that he should keep 
his hand on the pulse of the entire organization. The pur- 
chasing agent should have good judgment, and be able to forecast 
market movements and price fluctuations. His duties are diver- 
sified; his acquaintance among business men should be broad and 
comprehensive as his field of action may extend over the entire 
country. The purchasing agent should be a man of personality, 
and should be able to impress the salesmen who come to him with 
the fact that he knows his business thoroughly and that he cannot 
be persuaded to buy except when the proposition is good. There 
is a surprising difference in the cost of raw materials which are 
bought by the shrewd purchasing agent, possessing the qualities 
enumerated, and the cost of the same material which is purchased 
by a man without these qualifications. In order to secure the 
right sort of man, it will be necessary to pay him a good salary; 
238 
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not for the purpose of insuring his honesty, but because his work 
is valuable and his vocation is such that it requires years of care- 
ful training and study. 

No one department of any business can be considered without 
some reference to the other departments, because the complex 
organization of the modern plant requires cooperation between 
different departments; therefore, while this chapter deals pri- 
marily with the purchasmg department, there will be some di- 
gression for the purpose of emphasizing the importance of the 
various elements, which, when properly arranged and coSrdi- 
nated, constitute the system, 

Requisitioa or Supply Order. — Before describing the details 
of the methods and system of a purchasing department, it may 
be well to make a few general observations on the practice to be 
followed, if the department is to render the best service to the 
organization. The requisition or supply order which is issued 
by the storekeeper or department head is considered the nucleus 
around which all the departmental functions are centered. These 
supply orders should convey complete information, including a 
correct technical description of the material wanted, as well as 
shipping instructions in certain cases, with a statement of the 
quantity on hand, the time it will last, and the earliest date when 
the material will be required in the plant. 

Standards for Materials. — As far as possible, uniform stand- 
ards should be adopted for all materials and supplies. When 
this is done, it lessens the work of the purchasing department, 
and it also enables the better placing of long time contracts and 
the securing of much lower prices. When manufacturers are 
furnished with minute specifications, and when the sped&cations 
are standard, they can always figure more closely on prices. 
Where standards are not uniform, or where materials ordered 
are of special character, the manufacturer will always make a 
liberal allowance for uncertainties, and this operates, naturally, 
to the detriment of the purchasing agent. 

Importance of Authority for Purchasing Agent. — The un- 
portance of giving the purchasing agent a free hand is recognized 
by the most progressive firms. If the manufacturers and supply 
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men are given to understand that the purcha^ng igent is the 
" court of last resort " in all matters affecting purchases, this 
authority enables him, in many cases, to buy to better advantage. 
Otherwise, if it becomes known that salesmen can go over the 
head of the purchasing agent, or if they can go into the office of 
the purchasing agent, confident that they will receive the order, 
and with the assurance that it is practically given to them, they 
will never quote their lowest prices, and the purchasii^ agent is 
at their mercy. This operates to the lasting disadvantage of the 
organization, and the position of purchasing agent becomes a 
mockery. Therefore, it is necessary that the purchasing de- 
partment should be recognized as the one department having 
charge of such matters. This does not mean that the purchasing 
agent should entirely ignore recommendations made to him from 
time to time by department heads, or by the engineers in the em- 
ploy of the organization. 

All information regarding specifications and requirements 
should come through the purchasing department. This should 
be made a strict rule. Sometimes it is advisable to have depart- 
ment heads make recommendations, and the committee system 
is sometimes used to great advantage in aiding the purchasing 
agent in his duties. In the matter of purchases, however, depart- 
ment heads should not be allowed to go beyond recommenda- 
tions. The following rules regarding purchases, which were taken 
from the regulations of a prominent railway company, are perti' 
nent: 

t. In making contracts and purchases, the purchasing agent 
will be guided by his best judgment, taking into consideration 
quality, prices, and the recommendations of responsible heads of 
departments. 

2. Negotiations regarding contracts and purchases and the 
correspondence relating thereto will be conducted by the general 
purchasing agent; requests for information about articles, the 
use of which may be contemplated, will be made throi^h 
him. 

5. Information relating to the quality and performance of 
materials, supplies, tools, track appliances, etc., will be furnished 
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to outside parties by the general purchasing agent only, and all 
requests for infonnation made by such parlies, either verbally or 
in writing, will be referred to lum. 

Classes of Purchasing Agents. — No universaUy applicable 
system has ever been formulated for any branch of business 
activity, because every organization and every industry has its 
own individual peculiarities, which must be taken into considera- 
tion in developing a system to fit the business; therefore, in the 
consideration of any business activity, all that is possible is to 
present the general outlines of a typical system. It is difficult to 
go even this far in the case of a purchasing department, because 
the duties of purchasing agents, as a class, have not been clearly 
de&ned, and, in some organizations, the authority of the purchas- 
ing agent may be much more exten^ve than in others. Generally 
speaking, however, purchasing agents can be divided into the two 
following classes: 

I. Those who confine themselves strictly to placing and tracing 
orders, and have no supervision over the store-room. 

1. Those who, in addition to placing and tracing the orders, 
are in charge of the material after it arrives and are responsible 
for its distribution in the factory or office. 

It is evident that some of the activities of the second class are 
not Concerned strictly with purchasing, but are only incidental. 
In other words, the determination of what materials are to be 
purchased and their storage and distribution after receipt are not 
necessarily purchasing functions. They have been frequently 
added to the duties of the purchasing agent simply because they 
are more directly connected with his activities than with those 
of any other member of the average organization; because they 
are incidental, however, and not fundamental duties, they will 
not be considered in detail in this chapter which includes only the 
systems that will guide the purchasing agent in bis relations with 
his sources of supply — systems that will help him in his essential 
duties of placing and tracing orders. 

Purchasing Department Records. — The accumulation of re- 
liable records is essential for the purchasing department. A 
substantial proportion of these records can be compiled from the 
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actual trajisactions which take place in the department itself, but 
there are other facts which are necessary accessories and which 
can be obtained from the other departments and also from out- 
side sources. 

Subject Index. — The first essential in a purchasing system is 
an accessible record of every article that may be called for to be 
purchased. This can be kept on what is usually called a " sub- 
ject index," similar in form to that shown in Fig. i. This record 
should be filed alphabetically with suitable index cards to enable 
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the purchasing agent to find quickly any desired subject. Each 
kind of article and each grade or size should have a permanent 
stock number, which should appear on all records in connection 
with the name or other reference to the material. 

Index of Finns. — To supplement the subject index, there 
should be a file that is usually known as a firm index, similar in 
form to that shown in Fig. 2, which is a typical arrangement. 
This record should be filed in the same manner as that which 
comprises the subject index. One is merely a cross reference for 
the other. It is advisable to have these two records of a different 
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color, as a precaution against their being placed in the wrong 
filing drawer. 

The record of sources from which materials, goods, and supplies 
can be obtained should be revised constantly and kept up to date. 
It is not sufficient to keep a list of manufacturers from whom pur- 
chases are regularly made. They may be the ones who have 
been best able to supply requirements in the past and are in the 
best position to do so at present, but changes are continually 
taking place and new manufacturers are coming into the market 
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who are better equipped perhaps than the old ones. If the 
market seems too restricted for purchases to be made to the best 
advantage, it is advisable to obtain further information to rectify 
this. A great deal of valuable information regarding different 
firms can soon be accumulated which can be collected on cards, if 
the market is assiduously searched. 

Quotations Received. — Some means should be provided for 
the recording of quotations received. Ordinarily, quotations are 
made by letter, unless specification blanks are provided to the 
bidder. It is common to file such quotations in the correspond- 
ence file under the name of the bidder, but in order to provide a 
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comparative record of all estimates received for the suj^ly of 
certain material, it has been found advisable to use a card or 
form which may be arranged like the one shown in Fig. 3. 

Catalogue File. — In addition to the above records, the pur- 
chasing agent should be able at all times to locate catalogues re- 
ceived from various firms. For this purpose, a catalogue file 
should be maintained. A satisfactory method of filing catalogues 
is to divide them into groups according to size. There are five 
main sizes of catal(^es. Each group should be given the sym- 
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bolical letter A, B, C, D, or E. If a catalogue belonging to any 
group arrives, it should be given a number; these numbers are 
consecutive under each group. For example, a 3 by 5 catalogue 
may be given the nimiber A-36 (the letter indicates its group) ; 
a 4 by 6 catalogue might have the same number preceded by 
the letter B, and so on. The comparatively small catalogues 
should then be filed in drawers and the larger bound volumes 
in bookcases. 

Material Purchased. — The Information that is recorded in the 
subject index, the firm index, and the quotation file is not all the 
purchase data that a purchasing agent should have in the form 
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of permanent, acc£s^ble records. He should also maintain a 
record of all previous purchases. A simple form for this purpose 
is shown in Fig. 4, which can be elaborated on as much as neces< 
sary, so long as useful information is being recorded, but duplica^ 
tioQ should be avoided. In smaU establishments, the store's 
perpetual inventory can be used for this purpose, if it is kept in 
the purchasing office. 

It has been stated that the first essential of any purchasing 
system is to provide for classified purchase information. The 
four forms that have been described ordinarily give this data in 
sufficient detail. With such a system in operation, the pur- 
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chasing agent knows what materials he requires, where they can 
be bought, the prices at which they are offered, and where, when, 
for what, and in what quantities they have been purchased in 
the past. 

Placing and Tracing Orders. — A method of placing and 
tracing orders is another important requirement in a purchasing 
department. In the elementary system covered in this chapter, 
the purchasing agent does not have to determine when and what 
to order. The supply order or requisition originates dther in the 
store-room or in the department, and, as previously stated, this 
requi^tion or supply order is the nucleus around which all the 
departmental functions are centered. Each department or 
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store-room from which orders originate should be furnished with 
forms in duplicate; the original is forwarded to the purchasing 
agent; the duplicace is retained for departmental information. 
A suitable form of requisition or supply order b shown in Fig. s- 
Each department or store-room should be given a symbol to be 
used in identifying its orders, which should be numbered con- 
secutively. This order should have the approval of the head of 
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Fig. 5. Snpplf Ordar Form 

the department desiring the material and, in addition, the super- 
intendent or factory manager should place his approval on it 
before sending to the purchasing agent. 

Quotatioos and Purchase Orders. — When a requisition or 
supply order covers material for which there is no agreed price 
with whoever supplies the material, or when the price agreement 
expires, new quotations must be obtained. For this purpose a 
form similar to that shown in Fig. 6 can be used. Reference 
should be made to the files previously referred to, showing sources 
of supply, and the inquiries sent to as many firms as are necessary 
to obtain the lowest prices, best material, and suitable dehvery. 
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A copy of this inquiry with a list of all firms it was sent to should 
be kept with the requisition until finally disposed of, when a pur- 
chase order is issued, which may be similar in form to the one 
shownin Fig. 7. Purchase order forms vary considerably; in 
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fact it would be difficult to find two with exactly the same word- 
ing, but there are essential features in all which are intended to 
convey the same interpretation. 

The description of the material on this order should not only 
be exact, but definite, and free from ambiguity, as any errors in 
execution resulting from such conditions affect in more ways than 
one any department whose material or supply the order covers. 
Some purchase orders are sent out with an attadunent for ac- 
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knowledgment, but this is not to be recommended. It is gener- 
ally treated in a very perfunctory manner. A very good practice, 
and one that has given good results where used, is to enclose a 
post card, similar in form to the card in Fig. 8, because it receives 
more recognition. This card has a space for writing down a 
promised date of shipment. 
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Several copies of the purchase order have to be made. One 
copy is usually sent to the department which made the requisition 
and sometimes a copy is sent to the storekeeper and to the 
accountant, depending upon the methods in vogue. All copies 
should be distinctive in color, as this facilitates distribution and 
identifies the different orders. The copy that is kept in the pur- 
chasing office is used to trace the order and to check the invoice 
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when the material arrives. For this purpose, the back of the 
copy should have spaces provided for four classes of information, 
as follows : 

I. Correspondence sent. s. Correspondence received. 3. 
Materials received, 4. Invoices received and checked 

Receiving System. — In order to insure against the payment 
of bills for material which has never been received, or which is not 
in accordance with specifications, a receiving system should be 
adopted. Here, again, the nature and size of the business will 
affect the system to be used. The form shown in Fig. 9, which 
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can be made in as many copies as desired, according to the organ- 
ization of the business, is comprehensive enough to &t almost 
any condition. As soon as the receiving clerk receives a ship- 
ment of material he goes to his file of notices to ascertain where 
the material belongs. He then fills in this receiving report. The 
original copy is immediately sent to the general accounting de- 
partment, where it is attached to the invoices which, in most 
cases, have been received; if not, the report is held until the in- 
voices do come in. This notifies the accounting department that 
the material is no longer in transit. If a bill should remain in the 
office for an unreasonable length of time before a report showing 
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the receipt of the material is turned over to the accounting de- 
partment, investigation is immediately made aad a request to 
trace sent to the shipper, if necessary. 

The duplicate copy goes with the material to the inspection 
department, from there to the store-room, and from there to the 
stock clerk, where its receipt is recorded on the stock records. It 
finally goes to the accounting department as notification that the 




material is in accordance with specifications. This form ia also 
attached to the original invoice. The triplicate copy goes to the 
purchasing department, where record is made on the back of the 
copy of the original order. It is sent from there to the account- 
ing department as notification of the purchasing department's 
approval. The last copy is retained in the receiving department 
as record of material received. There it serves as a basis for the 
furnishing of statistical reports to the officials of the company. 
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This system of receiving does away with the ordering of 
material for personal use and obviates the necessity of the 
bookkeeper having to go through the plant to find out whether 
materia] billed has actually been received and if it is satis- 
factory. 

The approval of invoices from shippers shoidd not be one of 
the functions of the purchasing department. It adds a burden 
to that department which can better be placed elsewhere, and it 
has numerous other disadvantages. Inasmuch as the purchas- 
ing department has already sent to the invoice desk a copy of its 
order on the shipper stating the price as well as the terms, the 
comparison should be made by the invoice clerk. 

The details of a purchasing system may differ greatly in indi- 
vidual cases, but most of the features that have been described 
are in general use. Whatever may be the changes in detail, due 
to the requirements of the individual business, the general nature 
of the buying data to be recorded remains approximately the 
same in all instances; and there are few industries in which the 
demand for a suitable method of systematizing the purchasing 
cannot be njet by some application of the fundamental principles 
that are the basis of this chapter. On the whole, the purchasing 
field may be said to be one that requires the exercise of good com- 
mon sense and business acumen, the faithful performance of 
duties, and the installation of a thorough but simple system for 
departmental organization, capable of being developed and en- 
larged as the business increases. 

Ordering Small Tools and Supplies. — Practically every manu- 
facturing plant has a different method of handling requisitions 
for tools and supplies for the various departments. In many 
Victories there is too much " red tape " in the ordering of small 
toob and supplies generally. In fact, there is more red tape in 
the ordering of the less expensive materials and tools than in the 
case of the more expensive machines. The reason for this is 
probably that in a large factory small tools and supplies are 
ordered by a great number of individuals holding subordinate 
positions in the organization, while the orders for the larger and 
more expensive equipment generally come from men of greater 
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responsibility. It is, therefore, assumed that a more careful 
supervision is necessary over the orders for minor tools and sup- 
plies than in the case of the orders for lai^er machines. 

Few machine-building plants have in the tool-room an adequate 
supply of tools for the needs of their shop force, but depend to a 
large extent upon the fact that many skilled mechanics have many 
toob of their own. New men added to the force are, therefore, 
often handicapped by the lack of suitable tools for the work they 
are expected to do. The small tools, however, should be con- 
sidered just as vital a part of a modem shop equipment as any of 
the machine toob. 

The difficulty which arises in the ordering of small tools and 
supplies is to formulate a system by means of which it can ea^y 
be determined what should and what should not be ordered. If 
every requisition is too closely questioned and the system b too 
rigid, a foreman will hesitate about asking for necessary toob and 
supplies, because he feels that his judgment b questioned; hence, 
many necessary supplies may be neglected. On the other hand, 
if every request coining from the foreman was passed without 
comment, abuse of the privilege would in many cases become a 
source of unnecessary expense. 

The best way to take care of thb matter b to let all the requi- 
sitions pass through the hands of a properly trained man capable 
of exercising judgment in the matter of standard supplies and 
small toob, and who should keep records which would indicate 
whether the consumption at any one time exceeded the regular 
consumption of similar supplies, in which case he would investi- 
gate the matter and take steps to correct the trouble. When re- 
quests are made for articles which are not regularly purchased, 
then the facts relating to the matter should be ascert^ed by the 
person in charge of the purchasing, and he should place these be- 
fore the chief executive for his decision. In thb way, the ex- 
ecutive can be relieved of the routine of approving a needless 
number of regular orders, and yet feel that when any department 
calls for something that b not part of the regular equipment he 
will have an opportunity to decide whether or not the e 
warranted. 
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Porduse of ITev Machines. — One of the most difficult prob- 
lems with which the shop manager must grapple is that of de- 
termining when to replace old types of machinery with new. 
Judging from statements sometimes seen in the daily and semi- 
technical press, one would think that engineers in general con- 
sider it economical to throw out an old machine and install a new 
one if it can merely be shown that the new machine will perform 
a certain operation at less cost than the old one. This, however, 
is not the only con^eralion. If the old machine is still in good 
condition and can be used for several years without any addi- 
tional capital outlay, then it might prove advantageous to re- 
tain it, even though the cost per piece were slightly higher than 
on the new machine. 

If the same operation is performed throughout the greater part 
of the year, and if it is posable to determine the exact reduction 
in cost of output by the new machine in comparison with the old 
one, the problem will be one of simple arithmetic, as the only 
factors to be taken into consideration will be the number of 
pieces to be made per year and the additional interest charges on 
the capital invested in the new machine. In most cases, however, 
the problem is not so simple. The machine is not used for making 
the same parts throughout the year, but is changed from one class 
of work to another. For some work the new machine may not be 
more economical than the old one — for other work, the economy 
may be very marked. Exact comparisons are then impracti- 
cable, and keen judgment, rather than calculation, is required on 
the part of the shop manager. Should he decide to install the 
new machine and sell the old one for junk, merely because some 
particular piece for which the new machine is especially well 
adapted can be made with marked economy, he may make a mis- 
take and incur considerable loss. 

On the other hand, it is likely that a greater number of people 
err on the side of keeping old, worn-out machinery when a new 
equipment would reduce their costs considerably. Especially is 
this true of long-established firms whose reputation and well- 
cultivated markets make them feel the keenness of competition 
less severely. It is a well-known fact that the most modem 
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machinery is often found in the smaller, comparatively incon- 
spicuous shops. The retention of old machinery long after its 
term of usefulness has expired is probably a greater mistake than 
that of scrapping tools and devices prematurely. The question 
of when to install new machinery and scrap the old equipment b, 
therefore, one that calls for better judgment of the requirements 
of shop practice than almost any other the shop manager has to 
consider. In order to decide it successfully, a comparative study 
of the capacities of new and old machines extending over long 
periods of time is often necessary. In that way only is it possible 
to decide with reasonable accuracy whether it be more economi- 
cal to retain old equipment or to install new. 

Balancing Production with Sales. — One of the dangers in a 
factory manufacturing a large variety of products is the possi- 
bility of acciunulating too much stock, thus tying up working 
capital. In a plant where nearly a hundred different machines 
are made and carried in stock, an examination of the balance sheet 
for the previous year indicated that there was considerable dan- 
ger of overstocking. The first step in analyzing conditions was 
to obtain an estimate of sales. The sales manager was called into 
a conference and asked to give a fairly optinustic estimate of the 
probable sale of each kind of machine for the ensuing year. 
Statistics had been gathered, showing the sales of each kind of 
machine over a period of ten years, and graphic charts had been 
made to emphasize the tendencies in sales. This information, 
which the sales manager should always have had at hand, proved 
of the greatest assistance in checking up his estimates. 

The sales manager considered each machine and gave an esti- 
mate of the probable sales for the ensuing year; and this figure 
was then analyzed from the statistics. In a number of cases it 
was shown that the sales manager's estimate was too large and 
that he was not aware of the dropping off in sales. In other 
cases the sales had increased and he increased his estimate after 
reviewing the sales statistics. The next step was to call for an 
inventory of finished stock, machines in process, and parts on 
hard. The estimating department was then asked to compute 
the labor cost to complete the machines in process. These esti- 
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mates served to show roughly the amount of labor required to 
complete the machines in process. A comparison of the year's 
requirement for sales, the finished stock on hand and machines, 
in process brought out the fact that, by the addition of labor to 
work in process to a value equal to four weeks' payroll, there 
would be enough machines to fill the estimated sales for the next 
nine months. 

Analysis also brought out the fact that the finished stock on 
hand of one or two types was sufficient to last several years. 
Only in one or two cases, where the machines were small and in- 
expensive, was it found that the stock was too low, but these 
machines could be produced so quickly and at such a small labor 
cost that they did not serve to compensate for even a small part 
of the other stock. In order to prevent a similar occurrence in 
the future, a clerk in the sales department was assigned the duty 
of graphically recording the sales of each kind of machine on a 
separate sheet. Another " graph " curve on each sheet shows 
the number of machines in process, while a third shows the ma- 
chines in process, plus the machines in stock, minus the machines 
on order. A quick review of these sheets now informs the sales 
manager at all times as to the sale of each kind of machine. It 
would be impossible now to surprise him by the statement that 
one machine is not selling well or that another machine is coming 
into demand. He can see the tendency and forecast the probable 
sale of each kind of machine. Where the tendency appears to be 
downward and in his judgment it should be upwEtrd, he is quickly 
informed and can take the matter up with his salesmen. Other 
records have been devised to supplement this particular one and 
the whole plan is used by the planning department to balance 
production and keep the investment in raw materiab, work in 
process, and finished machines at the lowest point consistent with 
the prompt delivery and service that the sales policy demands 

Efficient Buying Methods. — The real salesman is the man who 
discovers live prospects and sells goods. The real buyer is not 
the man who merely places orders, but the one whodiscovers live 
prospects among those concerns who are able to sell him what he 
wants and at the right price. The educational efforts made to 
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improve the conditions of buying have not yet reached the stage 
or been given sufficient prominence to correct many of the evils 
that still exist, but much is being accomplished. Selling has been 
governed too largely, perhaps, by the natural ambiUon of every 
salesman to increase his sales and of every manufacturer to see 
his.business grow, with insufficient consideration of the economic 
aspects of the situation. The present disproportion between the 
buying and selling expenses of a concern should be brought into 
the proper relation to each other, not that the expenses of buying 
will be materially increased, but the application of better methods 
should make an appreciable difference in selling expenses. 

First it is absolutely essential to know where to buy to the best 
advantage; promiscuous requests to manufacturers for quota- 
tions will work to the disadvantage of the purchaser. It is im- 
portant that every buyer should collect accurate information 
regarding the available sources from which he can make his pur- 
chases, and it is not sufficient for this to be just a list of manu- 
facturers or firms dealing in the particular commodities he may 
he called upon to buy. By a process of selection and elimination 
he can make this list accurate, complete, and confined to those 
concerns which are in the best position to supply his requirements, 
and he can then practically concentrate his entire efforts upon 
them. This method cannot fail to secure for the buyer the most 
efficient results, and the business will go to the seller with the 
minimum amount of wasted effort on the part of competing con- 
cerns. 

In compiling and tabulating information regarding sources of 
supply, there are several factors to be taken into consideration. 
Not only must the firms to whom the business is given, and with 
whom negotiations are conducted, be able to make the goods, but 
they should also be geographically located so that an unfailing 
supply is assured. Freight embargoes have demonstrated to 
many concerns the wisdom of distributing their purchases in such 
a manner as not to be dependent upon one manufacturer or one 
transportation line. Scientific buying precludes the possibility 
of failure to obtain delivery of goods at the time required and 
where required. The serious losses that might ensue if proper 
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precautions were not observed are obvious, and provision must 
be made for keeping records of the character, reliability and 
financial reqionsibility of the concerns dealt with. 

Another source of unnecessary expense to manufacturers and 
wholesale houses caused entirely by inefficient buying methods 
arises in those cases where requests for quotations are worded in 
such an ambiguous manner that there is some perplexity on the 
part of the bidders as to what is actually required. Sometimes 
a size is incorrectly given or the careless specification can be in- 
terpreted to cover two entirely distinct articles. This involves 
requests for additional information by telephone or letter, or 
sometimes salesmen are sent to make mquiries for the purpose 
of clearing up uncertain points. This also happens with onders 
when issued, and it is a fault which is entirely too rommon. 

Any betterment of these conditions would tend to reduce the 
selling expense and consequently lower the selling price. Thus 
the buyer would be likely to derive a material benefit, but such a 
benefit could only be brought about by scientific methods. 
Scientific salesmanship caimot cope with certain phases of un- 
sci^tific buying. The remedy lies with the buyer, and the 
economic advant^es will not only be secured for his own concern 
but for all those with whom he does business. If one considers 
the wide ramifications of business, and the successive buying and 
seUing from the raw material to the finished product, it will be 
realized that this question of right buying has a broad significance 
and that its influence on business is universal. 
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CHAPTER XIV 
WAGE SYSTEMS 

The wage system of an industrial organization may have a 
dedded effect upon its general efficiency or the unit cost of pro- 
duction. Before the introduction of scientific management, prac- 
tically all attempts to decrease the cost of production were based 
on some system of payment. Extra financial rewards have been 
offered in different ways as an incentive for increasing the amount 
of work done. When attempts have been made, however, to 
obtain the higher rate of production without the payment of a 
suitable reward, except during a short " speeding-up " period, 
the resulting labor trouble has demonstrated in many cases that 
the system is poor. A wage system cannot properly be classified 
as good unless it is fair both to employer and employe, and this 
principle has been generally recognized in the development of 
modem wage systems. The two fundamental methods of paying 
for labor are (i) to pay the workman according to the amount of 
time ex[>ended or (2) to pay him according to the amount of work 
that is done. All wage systems are either based directly upon 
the time or amount of production, or they are combinations of 
these two methods of payment. There are five well-known 
methods of payment which may be defined as follows: i. The 
day-wage system. 2. The piece-work system. 3. The pre- 
mium system. 4. The differential system. 5. The bonus 
system. 

Day-wage Ssrstem. — The day-wage or day-rate system is 
simpler than any of the others mentioned and is also very com- 
mon. With this system, the workman is simply paid at a certain 
rate per hour or per day. In other words, payment is made 
entirely upon the amount of time expended on the work, but the 
amount of work done bears no direct relation to the financial 
reward, although it is assimied that a fair amount of work will be 
^58 
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done. Ordinarily, the pay is based on an liourly rate, which 
varies according to the class of labor, with more or less additional 
variation in different localities. If every employe worked dili- 
gently and ii it were possible to base the rate of pay upon the 
actual productive value of each man's services, the day-wage 
system would be fair to both the employe and employer. The 
principal objection to this system, however, is that there is no 
incentive for the employe to make any special effort to increase 
production. On the contrary, many workmen try to accomplish 
as little as possible, which not only decreases the efficiency of a 
plant, but causes dissatisfaction among other men of the same 
class receiving an equal rate of pay and making an honest attempt 
to give a fair day's work in return for it. While the day-wage 
system is in very general use at the present time, it has been re- 
placed in many industrial organizations by other systems of pay- 
ment to be described. 

Piece-work Sjrstem. — The piece-work system is based upon 
the plan of paying a workman who b producing or operating on 
duplicate parts a certain amount for each piece of work that is 
completed. The object, of course, is to pay each maa for what 
he actually accomplbhes, the fast workman earning more than 
one who produces less, either because he is naturally slower or 
less inclined to exert himself. One not familiar with the actual 
working of this system might consider it fair and just both to the 
employe and employer. It has been the cause, however, of many 
labor troubles and frequently has proved inadequate as a means 
of increasing the efficiency of workmen or of justly rewarding 
them for their services. One of the fundamental difficulties with 
the piece-work system, as ordinarily installed, is in determining 
how much should be paid for a given operation, or the price per 
piece. The usual method of determining the piece-work rate 
involves more or less guesswork, especially in the production of 
new parts. Frequently the rate is entirely too high at first, in 
which case the usual result has been that the workman made an 
exceptionally high wage until the rate was reduced. On the con- 
trary, a rate that is too low makes it impossible for the employe 
to obtain a fmr daily wage until an adjustment is made and this 
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chaise may be delayed unnecessarily. If the rate enables the 
workman to earn much more than he could under the day-wage 
system, he may be allowed to do this temporarily or until the 
management has definitely determined just how much it is 
possible for the workman to produce; the rate per piece is then 
* reduced and, in many cases, the final result is that the workman 
receives about as much as he did formerly, but produces a great 
deal more; consequently, this system of payment is not regarded 
favorably by most workmen and its theoretical advantages as a 
means of decreasing production cost are modified in practice 
because many employes, instead of attempting to earn as much 
as possible, aim to produce just enough to earn a moderate wage 
in order to avoid a reduction of the piece rate. For instance, 
if a piece rate, which has been established largely by guesswork, 
enables an employe to earn seven dollars per day by working as 
fast as possible, he may consider it wise to so regulate the pro* 
duction that the daily wage is four dollars or whatever amount is 
con^dered low enough to prevent a reduction of the piece rate. 
The ordinary piece-rate system is opposed to modem or scientific 
methods of management because it is not based on definite knowl- 
edge as to what constitutes a fair amount of work. The cost of 
inspection is also relatively high with the piece-work system, as a 
general rule, because there is a tendency to slight the work, al- 
though trouble from this source may not be very serious when 
each man is held strictly accoimtable for rejected parts. 

Premium System. — The Towne-Halsey premium sj'stem was 
developed to overcome the inherent defects of the piece-rate 
system. It is based on the principle that a fixed daily wage 
should be guaranteed and that extra payment should be given 
whenever a job is finished in less than the alotted or standard 
time, the amount of extra pay depending upon the amount of 
time saved. The plan is to record the quickest time in which the 
work has been done and use it as a standard. If the workman ', 
succeeds m finishing the operation in less than the standard time 
he receives, in addition to a regularly hourly rate, a premium, 
which may vary from one-quarter to one-half the difference be- 
tween the wages actually earned and what would have been 
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earned if the fiUl time had been utilized. In order to illustrate 
the practical working of this system, suppose an employe receives 
thirty-five cents an hour, so that his minimum guaranteed wage 
for an eight-hour day is two dollars and eighty cents, and that a 
premiimi equal to 40 per cent of the difference between the actual 
working time and the standard time is given. If the standard 
time for a given job is six hours and the work b finished in five 
hours, the employe receives the regular hourly rate of thirty-five 
cents for five hours, or one dollar and seventy-five cents, and, in 
addition, 40 per cent of the difference between the pay for six 
hours' work and the pay for the actual working time. The differ- 
ence in this case is thirty-five cents (a.io - 1.75 = $0.35) and 
40 per cent of thirty-five equals fourteen cents, which represents 
the premium. Therefore, the total wage for five hours equals 
1.75 -1-0.14 = $1.89, and during the three remaining hours of 
the day the employe will earn, in addition, at least Si .05, and 
more than this, if he continues to do the work in less than the 
standard time. 

One fundamental defect of this or any other wage system re- 
quiring a standard time for a task, when applied in conjunction 
with an ordinary system of management, is in determining with 
accuracy just what the standard time should be. In one case, 
the time may be based on favorable conditions or upon the per- 
formance of a fast workman, whereas another standard time for a 
task may be determined under less favorable conditions, unless 
time studies are resorted to and the standard time is based on a 
careful analysis of the conditions. The premiiun plan, however, 
is sunple and easily introduced and it has proved successful in a 
great many shops and factories. 

Rowan Modification of Premium Plan. — With the premium 
system previously described, it is to the advantage of the work- 
man to have the standard time as large as possible, because the 
greater the difference between the standard time and the actual 
working time, the larger the premium; therefore, the tendency 
of the workmen, when new work b being started, b to make the 
standard time larger than b necessary. One method of meeting 
thb difficulty is to make the premium a percentage of the amount 
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received for the actual working time at the regular day rate. 
This percentage, according to the Rowan plan, is equivalent to 
the percentage of standard time that is saved. 

If A equals the amount received for the actual working time at 
the regular day rate; B equals the standard time in which the 
work should be completed; and C equals the amount of time 
saved, the premium may be computed as follows: Premium = 
, C 

the actual working time, six hours at thirty cents an hour, the 
premium equals i8o X - = 45 cents, and the total amoimt 

received in this case equals 180 + 45 = $2.25. 

With this system, the premium is decreased as the amount of 
time saved increases, and if it were possible to save 90 per cent of 
the standard time, the premium would be the same as when the 
saving was only equal to 10 per cent of the standard time. The 
workman, however, receives a more liberal premium for a moder- 
ate change in time than he does with the Towne-Halsey premium 
system. The Rowan plan has been objected to on the ground 
that it discourages honest efforts on the part of workmen to 
obtain maximum production, but, on the other hand, there is less 
tendency on the part of the employer to reduce the basic rate. 
This system has been applied quite extensively in England. 

Bonus System. — The straight bonus system differs from the 
previous system in that the workman receives, in addition to a 
daily wage, a fixed amount or bonus whenever a piece of work is 
finished within or less than the predetermined time. Assume 
that the bonus is equal to one-third the amount that would be 
earned in the time set for a given job; then, if the work is sup- 
posed to require nine hours and it is done in eight hours, a bonus 
equal to three hours' pay would be given in addition to the regu- 
lar rate of pay for the actual working time. For instance, if in 
this case the hourly rate were thirty cents, the total amount re- 
ceived for the job would equal 2,40 + 0.90 = $3.30. If the work 
had been done in seven hours, the total amount received would 
equal 2.10 + 0.90 = $3.00. The time saved by doing the work 
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more quickly is, of course, expended on the next successive job. 
In case the time set for the job is exceeded, the wage is then based 
on the regular hourly rate. 

Gantt Task and Bonus System. — The task, and bonus system, 
introduced by H. L. Gantt, differs from the " straight bonus 
system " previously referred to, in tiiat the workman is paid the 
full time allowed for the task and, in addition, a bonus equivalent 
to one-third of the full task time, when work is finished within the 
task time. For instance, if the task time is three hours; the 
regular fixed rate, thirty cents per hour, and the work is done in 
two hours, the workman would recdve pay for the full time, or 
ninety cents plus a bonus of thirty cents. Thus, in effect, the 
hourly rate was increased from thirty to forty-five cents by doing 
the work in less than the task time, in addition to the bonus re- 
ceived. With the straight bonus system, he would receive thirty 
cents an hour for the two hours of actual working time (instead 
of pay for the entire task time), and, in addition, a bonus. If the 
bonus were one-third of the task time as before, the total amount 
received would equal 60 4- 30 = 90 cents, as compared with Si. 20 
under the Gantt system. If the work is not done within the task 
time under the tatter system, the regular hourly or daily rate is 
received. 

The Gantt system has been extensively applied, especially in 
shops operating according to the Taylor sjrstem of scientific 
management. It should properly be utilized in conjunction with 
such a system of management, so that the task time can be based 
on a careful study of the conditions. When this plan is followed, 
what seems to be the best methods of performing each element or 
detail of various operations are carefully determined and then the 
minimum time that should be allowed for each detail is recorded. 
The results of these numerous analytical observations are re- 
corded for all kinds of work, so that it is possible to correctly 
estimate the time that should be allowed for other jots involving 
the same general elements or details. In conjunction with this 
work, it is necessary to have all the machines and appliances in 
the proper order, and arrangements should be made for supplying 
the necessary tools and materiab. Spedfic instructions are also 
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necessary so that the workman will know just how to proceed in 
order to perform a given operation in the precise manner upon 
which the standard or task time is based. 

Ahnost every operation may be performed in several different 
ways, but obviously these methods are not equally efficient; in 
fact, some of them are so obviously inefficient that they would 
not be considered, but it is often a difficult problem to determine 
the best method and it is only by a scientific investigation of all 
the controlling elements that even an approximate solution may 
be obtained. 

Differentifll Wage System. — The differential wage system 
introduced by F. W. Taylor depends upon accurate knowledge as 
to the length of time required to do the work as determined by 
the methods connected with scientific management, and it is in- 
tended to reward liberally the efficient workmen and to penalize 
the inefficient who produce less than the required standard, by 
giving them a relatively low rate of pay. The important feature 
of the original plan is that there are two piece rates, one bdng 
high and the other low. The higher rate applies when the work 
is completed within the prescribed time as determined by careful 
observation and study, and the lower rate, when this standard 
time is exceeded. In order to illustrate this system by a practical 
example, suppose a careful investigation has shown that ten 
pieces per day represents a maximum number. Then, under the 
differential system, if a workman finishes ten pieces per day and 
all of these pieces pass inspection, he receives, say, 35 cents per 
piece. On the other hand, if the work is done too slowly and 
only eight pieces are finished, then, instead of receiving 35 cents 
per piece, the rate might be reduced to say 30 cents per piece. If 
ten pieces are finished but some of them are imperfect and will not 
pass inspection, the low rate of 30 cents may be still further re- 
duced, the amount of reduction depending upon the circumstances. 

As the preceding example shows, whenever a workman is pro- 
ducing the maximum amount, either for a day or a shorter period, 
he recdves the higher wage rate, but when there is a reduction, 
either in quantity or quality, the pay is also reduced and becomes 
less than the ordinary rate of pay. 
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One important principle upon which this system is based is tliat 
men wiU not do an extraordinary amount of work for an ordinary 
amount of pay. In Mr, Taylor's paper, " A Piece-rate System," 
the two following facts were given as the basis for harmonious 
co&peration between employer and employe: First, that the 
workmen in nearly every trade can and will increase their present 
output per day providing they are assured of a permanent and 
larger return for their time than they have received before; 
second, that the employers can afford to pay higher wages per 
piece, even permanently, providing each man and machine in the 
plant turns out a proportionately larger amount of work. The 
second statement is based upon the generally recognized fact that 
in most lines of manufacture the indirect expenses equal or exceed 
the wages paid directly to the workmen, and that these expenses 
remain approximately constant whether the output of the estab- 
lishment is large or small. From this it follows that it is always 
cheaper to pay higher wages to workmen when the output is 
proportionately mcreased, the diminution in the indirect portion 
of the cost per piece being greater than the increase in wages. 

Many manufacturers m considering the cost of production fail 
to realize the effect that the volume of output has on the cost, 
because they lose sight of the fact that taxes, insurance, depreda- 
tion, rent, interest, office expenses, sales expenses, and frequently 
the cost of power remain about the same whether the output is 
large or small. In the paper previously referred to, it was pointed 
out that where large and expensive machines are used and a large 
output b dependent upon severe manual labor as well as upon the 
skill of the workmen (while the chief cost of production lies in the 
expense of running the machines rather than in the wages paid), 
it has been found of great advantage to establbh two or three 
differential rates offering a higher and higher price per piece or 
per unit of production as the maximimi possible output is ap- 
proached. The differential piece-rate system was not intended 
to be applied until thorough time studies have been made of all 
the elements of the work and the other accompanying conditions 
have been perfected and completely standardized. The differen- 
tial system requires a high standard of management, and it is 



DiQitized^yGOOgle 



266 SHOP MANAGEMENT 

considered particularly useful whefe the same kind of work is com- 
pleted day after day and the maximum possible output is desired. 

The differential system and task and bonus system both give 
the workman a large extra reward when he accomplishes his full 
task within the given time. With the differential rate, if, for any 
reasoDj the workman fails to do his full task, he not only loses the 
extra large premium which is paid for complete success, but, in 
addition, the direct loss of the piece price for each piece by which 
he falls short. Failure under the task and bonus system involves 
a corresponding loss of extra premium or bonus, but the workman 
receives his ordinary day's pay. In principle, the two systems 
appear to be almost identical, but the slightly milder nature of 
the task and bonus system is sufficient to make it much more 
flexible, and, therefore, applicable to a large number of cases to 
which the differential system could not be apphed. 

Emerson Wage System. — The plan of the Emerson system 
of payment is to reward workmen who are reasonably efficient 
and to increase the reward or bonus as the effideacy of the work- 
man increases. Each workman is assured of a &xed daily wage 
and has an opportunity of earning, in addition, a bonus depending 
upon the relation of the actual production to a certain fixed 
standard. The standard performance is first established by 
making a careful study of all the controlling factors the same as 
with the Taylor and Gantt systems. The workman receives a 
bonus equivalent to 30 per cent of the daily wage for work done 
in the standard time, as his efficiency would then be 100 per cent. 
If the standard time were eighteen hours and Uie job were com- 
pleted in twenty hours, the workman's efficiency, as compared 
with the standard time, would be 90 per cent and he would re- 
ceive a bonus of 10 per cent; if his efficiency were 80 per cent, the 
bonus would be reduced to 3^ per cent, and, if the efficiency were 
less than 67 per cent, there would be no bonus at all. In case the 
work were done in less than the standard time, so that tlie effi- 
ciency were over 100 per cent, the bonus would increase until it 
was equivalent to 60 per cent of the wages for an efficiency of 140 
per cent. In the practical application of this system, the bonus 
is calculated with reference to the work for some period such as a 
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week or a month, aod not for individual jobs. For instance, if 
the standard time on all the different jobs handled by one man in 
a month amounted to 200 hours, and the actual working time Irnd 
been 320 hours, the efficiency of that particular workman would 

230 

this case would be about lo per cent. If the hourly rate were 
thirty-five cents, the regular daily wage would equal 220 X 0.35 
— $77.00 and as the bonus is 10 per cent of the wages, the total 
amount would equal 77 + 7.70 = $84.70. 

This progressive method of rewarding efficiency is intended to 
hold the interest of the workmen even when conditions for any 
one job are not favorable, and it is apparent that the work cannot 
be done within the standard time. The standards are estab- 
lished after careful and reliable investigations have been made, 
including time and motion studies. It may be necessary, of 
course, to change the time standards to suit new conditions or 
equipment, and the rate of pay may also be varied, but the time 
standards should not be changed to affect wages as they are 
based strictly upon analytical observations of the different factors 
affecting production. 

A modification of the Emerson system advocated by C. E. 
Knoeppel differs from the former in the amount of bonus paid at 
the b^jinning and also when an efficiency of 100 per cent has been 
obtained. The workmen who are over 67 per cent efficient re- 
ceive a larger bonus than with the Emerson system, especially 
during the earlier stages from 67 to 85 per cent, and when an 
efficiency of 100 per cent is exceeded, there is an additional bonus 
of 5 per cent added to the 20 per cent received under the Emerson 
system. This 5-per-cent premium is an extra incentive for in- 
creasing production beyond the 100 per cent mark. With either 
of these systems, the cost per piece deaeases slightly instead of 
remaining constant as with the straight piece-work plan. 

Contract System. — The contract system which has been 
applied in quite a number of the larger industries, such as loco- 
motive works, shipyards, etc., both in the United States and 
abroad, differs from the other systems referred to in that the em- 
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ployer does not deal directly with the workmen, but with con- 
tracting foremen. The foreman agrees to do the work for a 
certain sum or at a certain rate per piece in the case of duplicate 
manufacturing operations. All materials and tools are provided 
by the employer, but the hiring of men and the system of paying 
them is controlled entirely by the contracting foreman. Ap- 
parently, with this system, labor difficulties are shifted from the 
employer to the contractor and a definite manufacturing cost is 
obtained. This system, however, is liable to cause unsatisfactory 
labor conditions unless the contracting foremen are di^xised to 
deal fairly with the men under them. The chief difficulty has 
been that the men ordinarily do not receive uniform treatment 
because they work under different foremen, and, in some cases, 
different wage systems are in use in the same plant. As a rule, 
the tools are also used more severely and carelessly under the con- 
tract system than in a shop where the employer is in more direct 
control. A cooperative plan whereby profits over a certain 
amount are divided with the workmen has proved successful in 
connection with the contracting system. 

Profit-sharing Methods. — The history of profit-sharing has, 
on the whole, been disappointing. Companies engaged in profit- 
sharing have been no more free from labor troubles than com- 
panies not so engaged. Many firms have given up the idea after 
a lengthy eitperience with it. There are some cases in which 
profit-sharing has been a conspicuous success, but they are few in 
number. The simplest method of apportioning profits, and one 
which has often been used, is to pay each employe sharing in the 
profits the same per cent of his year's wages as is paid to the stock- 
holder in the form of a dividend. Thus, if a six-per-cent dividend 
is declared on the stock of the concern, every employe partici- 
pating in the profits receives at the end of the year an amount 
equal to six per cent of his wages for that year. The division of 
profits is not necessarily deferred until the end of the year, but 
may be made quarterly or semi-annually, 

A second method of profit-sharing divides the net profits of the 
business into two equal portions, one going to the stockholders 
and the other to the employes. The half apportioned to the em- 
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ployes is usually divided in proportion to their earnings. Sup- 
pose that a firm having a capital stock of $500,000 has a wage roll 
of $1,000,000, and that the net pro&ts for the year are $100,000. 
$50,000 of this is apportioned to capital, and the stockholders 
receive a dividend of 10 per cent. The other $50,000 is appor- 
tioned to labor, the employes receiving a dividend of 5 per cent of 
their wages. 

A third method of profit-sharing is quite different from either 
of these. It is assumed, &rst, that labor is entitled to the current 
wage, and second, that capital is entitled to the current interest 
rate. After labor has received its wages and capital its interest, 
a surplus may remain. This surplus is then apportioned between 
the stockholders and the employes in proportion to their earning 
power. Thus if the current interest rate is 5 per coit, a man who 
receives wages amounting to $1000 per year has the same earning 
power as $20,000 worth of stock. (Strictly speaking, this is not 
true, if it is considered that a man, like a machine, has a limited 
life and is, therefore, subject to depreciation. Allowance for 
depreciation reduces the value of a man's earning power by 
almost one-third. The introduction of this element of depre- 
dation complicates the matter so greatly, however, that it gives 
the method an appearance of imfaimess in the eyes of the average 
employe, and is best avoided.) The following case will illustrate 
the application of this method of profit-sharing. Assume that 
the wage roll for the year is $1,000,000, that the capital stock is 
$2,000,000, and that the total profits of the business are $320,000. 
Labor has already received the current wage. Assuming an 
interest rate of 5 per cent, the $2,000,000 of capital stock is 
entitled to $100,000 in interest. The earning power of the em- 
ployes, i.e., their annual wages capitalized at 5 per cent, is $20,- 
000,000. Adding the earning power of the employes to the 
amount of the capital stock gives $22,000,000, upon which a 
dividend of $220,000 will be declared. This amounts to i per 
cent and, accordingly, the stockholder will receive a dividend of 6 
per cent upon the par value of the stock, and the workmen will 
receive a dividend of i per cent upon their earning power, which 
will be 20 per cent of their annual wages. 
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If the pro&ts realized in different industries were apportioned 
between capital and labor by any of the three methods which have 
been outlined, it would be found that, in some industries, the por- 
tion available for labor would be exceedingly small, probably 
only two or three per cent of the annual wage roll. In other in- 
dustries, the profits would be very great, sometimes being suffi- 
cient to double the employes' incomes. Unfortunately, as a gen- 
eral rule, the profits are the smallest in those industries where the 
wages are the lowest. There are a few industries of special 
character or in newly established lines of manufacture where the 
margin of profits is large, and where it is possible to pay unusual 
profits to the employes. The Ford Motor Co. of Detroit makes 
a highly standardized product in enormous quantities, and selb it 
at a relatively low price for a good profit. In consequence, the 
profits of this company have been so great that an enormous 
plant has been created out of the surplus profits of the business, 
and, at the same time, an unusually liberal profit-sharing system 
has been installed. 

In testifying before the Federal Commission on Industrial 
Relations, Henry Ford stated that the regular wages received by 
the men working in the Ford plant were about 15 per cent above 
the usual wa^es paid for similar services by other manufacturers. 
In addition, anyone who qualified under certain rules was entitled 
to a certain part of the profit so that the minimum daily income 
under the plan (wages plus profit) would be $5 .00. The profit- 
sharing rate which is added to the wages is so arranged as to give 
to those receiving the lowest daily wage the largest proportion of 
the profits. For example, a man receiving 34 cents an hour re- 
ceives a profit of 28i cents an hour in addition, making a total 
income of $5.00, while a man receiving as his regular wage 54 
cents an hour receives a profit-sharing rate of 21 cents an hour 
only, making the total daily income I6.00. The wages and the 
profits are paid in currency every two weeks. Those qualified for 
participation in the profits are of three classes: i. Married men 
living with and taking good care of their families, a. Single men 
over twenty-two years of age who have proved to be of thrifty 
habits. 3. Young men under twenty-two years of age and 
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women who are tlie sole su[^rt of some next of kin. In order to 
be entitled to profit sharing, six months' employment with the 
company is required. 

From one point of view, the Ford profit-sharing system is a 
great success. The money distributed to the employes has, for 
the most part, been wisely used by them and has procured for 
them a much larger measure of social welfare than they could 
otherwise enjoy. However, there are many industries which, 
like the Ford plant, are efiBciently operated but which would find 
it impossible by the most careful management to divide among 
their employes profits that would increase the wage rate 15 per 
cent above the normal. These industries are so thoroughly 
standardized and so keenly competitive that there is a sharp and 
definite limit to their profits. 
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CHAPTER XV 
DRAPTING-ROOH STSTBHS 

The relation between the drafting-room and tlie manufac* 
turing department of a machine-building plant varies greatly. 
In some drafting-rooms the work is con&ned almost exclusively 
to originating new or improved designs, whereas other drafting 
departments are so organized that they not only plan new de- 
velopments but have considerable to do with the control of manu- 
facturing operations, the aim being to relieve men in the shop 
from the work of planning, so that they are able to concentrate 
their efforts on the actual work of production. The drafting- 
room really bears a double relation to the shop. When con- 
sidered as a place where designs are originated, it is the head of 
the shop, furnishing it with the ideas which are reproduced into 
concrete forms of iron and steel. On the other hand, the draft- 
ing-room may also be regarded as the " servant " of the entire 
works, because it is here that the preliminary planning, calculat- 
ing, and similar work is done. In conjunction with the organi- 
zation and work of the drafting department, some system is 
essential, since, in large drafting-rooms especially, there are 
thousands of tracings and records which must be cared for and, 
in addition, considerable routine work that must be done in a 
systematic way. The exact details of a drafting-room system 
must conform to the conditions existing in each plant and may 
vary considerably according to the type of plant and its size. 
Some of the more important features common to drafting-room 
systems will first be outlined. 

Standard Drawing Sizes. — In order to simplify the handling 
and indexing of drawings, it is desirable to have a single standard 
size for the sheets. The blueprints that are used in the shop, 
however, should not be larger than is necessary, for reasons ap- 
parent to anyone who has had occasion to use the unwieldy bam- 
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door sizes. The requirements of both the shop and office may be 
met by making the tracings of standard size and cutting the print 
up afterward into as many smaller sheets as may be necessary 
when the tracing has on it two or more separate drawings. While 
there is no generally accepted standard, tracings measuring 24 by 
36 inches are very common. This standard sheet may be divided 
into 18- by 24-inch half-sheets; 12- by 18-inch quarter sheets; or 
9- by i2-incb eighth sheets; the latter are sometimes referred to 
as " sketching sheets," and are especially suitable for drawing 
small parts made on the screw machine, etc. If an extra large 
sheet is needed for an assembly view, a 36- by 48-inch sheet, or 
larger, may be made and folded to the standard sheet size for 

Nomberiog the Parts and Drawings. — In numbering parts 
and drawings, each type of tool may be given a distinctive letter. 
For instance, in a plant building machine tools, " A " might rep- 
resent a universal milling machine; " B,"aplainmillingmachine; 
" C," a vertical type; " D," a shaper; and so on. The aze of 
the machine would be indicated by a number accompanying the 
letter. Thus, " A3 " is a No. 3 universal miUing machine, and 
" L16 " might represent a 16-inch engine lathe. Each separate 
part is also given a serial number. Thus, L16-32 might represent 
the cone-pulley for a 16-inch lathe. This symbol would also be 
marked on the pattern in order to identify it. 

The tide of the drawing is placed in the lower right-hand cor- 
ner, usually in a ruled off space 2 or 3 inches high and 4 or 5 inches 
wide. The exact arrangement of the title varies considerably, 
but, as a rule, it contains the symbol of the machine, the lot num- 
ber, which is filled in on the blueprint, the part number or num- 
bers, a titie descriptive of the part drawn, the name of the ma- 
chine to which the part belongs, the firm name, the date, the 
initials of the draftsman and of the one who checked the drawing, 
and a space for recording changes that may subsequently be made. 
In the margin at the lower right-hand corner of the sheet, it is well 
to place the numbers representii^ all the details on that sheet for 
convenience in filing the tracing. In assigning numbers to parts, 
it is also advisable to omit a few mmibers in the beginning so that 
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these omitted numbers can be given to the assembly drawings 
when they are made. 

Lists of Machine Parts. — There should be accurate lists of all 
machine parts for which drawings are made. The parts may be 
classified according to the materials of which they are made, the 
different classes being listed on separate sheets. Fig. i shows a 
form used for listing castings. This same form may also be used 
for forgings by substituting the word " forging " for " casting." 
The form shown in Fig. 2 is intended for parts made from bar 
stock.. Another hst should be made up for purchased parts, such 
as bolts, nuts, screws, and similar articles. These part lists may 
be traced and blueprinted, but, if the machines are a regular 
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product, it may be advisable to print the forms since quite a num- 
ber will be required. From these part lists, orders for materials, 
lists of materials, and similar records may be compiled. When a 
new lot of machines is to be constructed, the stock-keeper can 
use the part list in order to see that every purchased part such as 
screws, washers, etc., that will be needed, is in stock. The man 
who orders the castings can also check the supply on hand with 
the number that will be required according to the j)art list. These 
lists are also of value to the shop foremen who have a record of 
just what is required. 

Dimensioning Drawings. — A drawing like a machine may be 
efficient or inefficient. As the purpose of a drawing is to show by 
lines and dimensions the form and size of the required part, it is 
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important to make the drawings clear and self-explanatory as far 
as possible. In placing the dimensions on drawings, it is well for 
the draftsman to keep in mind the operations that will have to be 
perfoimedon the piece. The dimensions should be given in such 
a way that the workman will not have to add or subtract or make 
other calculations in order to obtain the necessary dimensions. 
Notes are frequently of considerable assistance in indicating 
exactly what is required. The determination of limits requires 
good judgment and experience on the part of the draftsman. 

Dimen^ons that may be required by the patternmaker should 
not be on shop drawings, since they are used but once and are 
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objectionable in that they complicate the drawing. The extra 
pattern dimensions may be placed on the paper drawing from 
which the tracing is made or they may be marked with a yellow 
pencil on a blueprint made especially for that purpose. If it is 
necessary for a finished surface to be located relative to a rough 
surface, a dimension line should, of course, extend from the rough 
surface, but otherwise the shop drawing should show only the 
dimensions of finished surfaces. 

Checking Drawings. — The checking of drawings to ascertain 
whether or not they are accurate should be done after the tracings 
are finished and preferably by someone other than the man who 
made the drawing. It is well in checking to make out a list of 
the possible errors and always refer to this list. The general de- 
sign represented by the drawing should be examined to see that 
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it is well-proportioned, adequate as to strength, and, in the case 
of a part, in general harmony with the remainder of the machine. 
Changes that might reduce the cost of molding in the case of 
castings and of machining should also be carefully considered. 
All surfaces that require finishing should be so marked that there 
will be no confusion regarding this point. It should be possible 
to obtain directly from the drawing and without calculation each 
dimension that will be required by the machinist. In checking 
a detailed drawing its dimensions should be compared with those 
of every related part in the machine, whether the related part is 
detailed or given in the list of stock parts. Titles and stock di- 
mensions should be compared with entries in the list of detailed 
parts. If the drawing is not self-explanatory, notes should be 
added so that it will not be necessary for the workman to ask 
questions. The tiUe of the drawing should also be checked to see 
that it is correct in regard to the name, part numbers, etc. 

Changes in Design. — In shops where the product is in a con- 
stant process of improvement, it is necessary to make provision 
for changes in design in a good drafting-room system. The men 
in the shop should never be allowed to make an erasure or addi- 
tion of any kind to the shop prints and drawings. If an error is 
discovered or an improvement found advisable, it should be re- 
ported at once to the drafting department. In general practice, 
however, it will be found best from the drafting-room standpoint, 
and that of cheapness of production as well, to delay radical 
changes until a new lot b begun. In some places, the foremen 
and other prominent men are furnished with books of forms on 
which they write suggestions for the improvement of the different 
lines of machinery. The form is filled out in duplicate with a 
stub in the book, and is sent to the drafting-room, where it is 
considered either immediately or when a new lot is ordered, ac- 
cording to the urgency of the case. This method gives the drafts- 
man the advantage of having all the suggestions in a tangible 
form, for ready reference, and also gives the credit to the men who 
hold the duplicate stubs. 

It will be found advisable to make out a list of everything which 
might require attention in making alterations of any kind. The 
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following outline would cover about everything: Detail tracings; 
assembly tracings; list tracings; all prints (detail, assembly, and 
lists); patterns; special tools; and record of changes. 

In making a change, if it is at all elaborate, it is best to sketch 
it out on detail paper before making changes on the tracing. 
Cases sometimes occur in which a comparatively simple change, 
like shortening the overall length of a complicated casting, wquld 
entail a considerable amount of labor. To avoid this, the dimen- 
sions only may be changed, and a small heavy circle be drawn 
around the dimension. This gives notice that the dimensions 
are out of scale, so that the drawing will not measiure correctly. 

The assembled drawings should be kept up-to-date if they are 
to serve any purpose at all. In some cases it might be permissible 
to introduce circled dimensions on these tracings as well, where 
an otherwise small change would require much erasing. 

Patterns and special tools must be looked up for each individual 
case, and duplicate written orders made out for changes, one to 
go to the toolmaker or patternmaker, and the other to be kept in 
the office as a record until the work is re[>orted finished. 

After each change Is completed and checked up, the person 
making the change should enter his initials and the date in a space 
provided on the drawing. A " Record of Changes " book should 
be kept. Under the date in the " Changes " column, there should 
be entered a brief description of the alterations, giving exact 
dimensions, and perhaps the reason for them as well. A separate 
book should be kept for each line of machines manufactured. By 
comparing the last change date on a print with that on the trac- 
ing, it can immediately be determined whether or not the print 
is up-to-date. By referring to the given date in the " Record of 
Changes,'' the exact scope of the alteration can be found at any 
time. This will be found a great convenience. 

In cases where an error has been made in the shop on a machine, 
and a deviation from the drawings In that particular case will 
save a large amoimt of costly labor and material, such change 
may be made ; but it must be recorded for convenience in making 
future repairs and attachments. The machines of a given kind 
and size should be numbered serially, beginning, for instance, by 
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numbering the first ao-inch lathe built, No. i, tbe next one, No. 2, 
and so on, as long as the machines are built. This nimiber should 
be stamped in a prominent place, and attention called to it in the 
catalogues and other printed matter of the firm. 

Record of Machines Shipped. — A book for a " Record of Ma- 
chines Shipped " should be kept, with a page for each individual 
machine. This page should be numbered with the serial number 
of the tool, and contain the name of the firm to whom the ma- 
chine was sold, a record of the inspector's tests, a description of 
any change from the standard drawings used on other machines 
in the same lot, and a record of all attachments furnished, repair 
parts sent, complaints from user, etc. It is easy to see the value 
of such a record as this in furnishing new parts, remedying de- 
fects, and estimating the values of various designs. After each 
lot of machines has been approved ready to ship, all the blue- 
prints — detail, assembly, and lists — should be returned to the 
office. 

Drawings and Lists of Tools. — Drawings of tools should be 
numbered with the symbol and part number of the detail for the 
manufacture of which they are used, adding a serial number as 
well. This serial numbering should be common to all tools made, 
no matter for what purpose, and is to be given them in the order 
the drawings come from the office. Thus, if L22-75 is the part 
number for the spindle of the No. 4 vertical milling machine, the 
finishing taper reamer for the hole in the spindle might be num- 
bered L22-75-193. These numbers should be stamped or etched 
on the different tools as soon as they are made. 

All special tools should be listed in a suitable book, the tools 
being entered serially as fast as drawn. With one arrangement, 
the first column of the tool-list book gives the date of the tool 
drawing, the name and number of the tool, and symbols repre- 
senting a list of parts for which this tool is used other than the one 
for which it was made. These tool and jig sheets should be filed 
in a drawer of their own, divided into compartments of suitable 
size, and all arranged with serial numbers in order, the lowest at 
the bottom. The jigs and tools themselves are best arranged 
with the serial numbers in order, since this will avoid constant 
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rearran^ng as the stock increases. To find them readily, an 
index list should be prepared, giving the standard machine parts 
in numerical order, and listing under each one all the special tools 
used in its production, whether those tools were originally used 
for it or not. Much of this system of keeping track of special 
toob is required only in shops where such tools are used in large 
nimibers. 

In cases of spedal machines or outside work of any kind, which 
does not come under the head of standard product, the system 
previously described may be followed as a whole, with the excep- 
tion of the symbol for the machine, which should be given a serial 
number instead of the letter and size number of the regular prod- 
uct. A record of these serial numbers should be kept in the 
office, and the drawings filed away, if the job is important, in the 
same manner as the standard blueprints. Attachments to regu- 
lar machmes, made up separately, may follow the entire system 
for standard parts. The symbol describing them may be formed 
by adding a letter to the symbol letter of the machine. Thus 
AA-3 would be "Vertical Milling Attachment for No, 3 Univer- 
sal Miller." 

In place of record books, it might be better to use loose leaves, 
with punched holes, and held in suitable binders. These leaves 
could then have proper entries made on them with a typewriter, 
and thus save hand work. 

Index System for Draftiog-room. — The greatest difficulty in 
devising a satisfactory index system is met with in shops having 
to deal with a great variety of work. For drafting-rooms in 
shops where the product is limited to only a few standard ma- 
chines, or articles, which are turned out in great quantities, the 
problem is a comparatively easy one. The main factor to be 
taken into consideration when planning a system is the rapidity 
with which a thing looked for can be found. The somewhat 
greater care needed to keep up a complete system will hardly 
amoimt to anything compared with the time wasted in trying to 
locate things looked for m an incomplete and patched up card 
index system. 

Definitions of the terms " drawii^," " shop sketch," and 
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" customer's sketch," as applied in the following, will be given 
first: 

Drawing. — Any tracings or drawings for machines, tools, and 
devices manufactured by the firm as a standard attide or used in 
the shop. 

Shop sketch. — Any drawing, made in the drawing-room, of 
special tools that are ordered in small quantities by customers. 

Customer's sketch. — Any drawing, tracing, sketch, or blue- 
print that has been sent to the firm by customers or others not 
connected with the firm. 

The drawings are indexed on cards (see Fig. 3) which are num- 
bered, when they are blank, with the drawing numbers in rota- 
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tion, and are kept in numerical order. As soon as a drawing is 
made, the first blank card is filled out and its number stamped on 
the drawing. The card is then placed in the index, according to 
the following rules; In the first place, tools and machines should 
be indexed in general classes, and all general attachments for the 
machines should be indexed under the heading of the machine 
with which they are used. For example, cutters of every de- 
scription should be indexed under the word " cutter," and sub- 
headings should be provided in the index if the number of cutters 
of different descriptions make a subdivision necessary. 

Jigs and fixtures that are to be used for certain operations in 
manufacturing parts of standard machines and tools are indexed 
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in the same divisions as the parts on which the operatioD is to be 
performed are indexed under. If it is difhcult to decide under 
which heading to place a certain tool or fixture, it is advisable to 
make out two or even more cards under headings that are most 
likely to be looked for. The files for the cards should be kept in 
the most accessible place in the drafting-room, where everybody 
having to use them can do so with convenience. 

The drawings should be filed in drawers in the drawing-room, 
and a " record blueprint " of each tracing should be kept in a fire- 
proof safe or vault. These " record blueprints " should be re- 
placed every time a change is made on the original tracing or 
drawing. 

As sketches are ordinarily used only a limited number of times, 
they should not be traced, but be drawn either in copying ink or 
copying pencil, and then be copied in a special copybook used for 
the purpose. The sketch is marked with the page number of the 
copybook where it is copied. These sketches could be indexed 
on the index pages of the copybook, but when one copybook after 
another is filled out, it would be a waste of time to have to go 
through the index of each one in order to find what is wanted; 
therefore, a card index is provided for these sketches also, where 
the cards are put in order according to the names of the customer. 

There is also an additional card index for these sketches where 
the cards are put in order, not with reference to the name of the 
customer, but according to the name and the kind of tool drawn 
on the sketch. Customer's sketches are not listed in any card 
index, but are kept in proper order in a common letter-file. 

There is no need of providing a card index for patterns, as the 
pattern numbers are always marked not only on the drawing 
itself but also on the index card for the drawing. However, it is 
both convenient and necessary in many cases to be able to tell 
from the number of the pattern what machine or tool this pattern 
applies to. Therefore, a book is provided with pattern numbers 
in rotation, where the patterns are entered as soon as a drawing is 
made. 

Drafting-ioom System of American Locomotive Co. — The 
American Locomotive Co., in its Schenectady plant, has a highly 
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developed drafting-room system which was originally based on 
the method employed by the Baltimore & Ohio R. R. for many 
years in the filing of drawings, correspondence, etc. Under the 
Baltimore & Ohio system, everything in connection with the 
drafting-room was arranged in such a manner as to be filed along 
the lines of the alphabetical system to be explained. The system 
in use by the American Locomotive Co., however, has been 
changed so materially, due to the numerous unprovements that 
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have been instituted from time to time, that it is practically a new 
system with nothing but the basic principle of the old system left. 
Classification of Drawings. — The manner of classifying the 
drawings, or " cards " as they are called, will first be explained. 
This is the principal feature of the system and is one which, with 
slight modifications, might be advantageously adopted for a wide 
range of work. In this method, the parts of a locomotive are 
divided into ninety general groups, each group being given a 
ntunber, the numbers ranging from lo to 99; thus, group 10 is 
" ash-pans," 11, " axles," and so on up to 99; every part of the 
locomotive has a number. As before mentioned, the drawings 
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were originally made in the works where the order was to be com- 
pleted. As the system was to be uniform throughout the works 
some distinguishing mark had to be given to the drawings from 
the different plants, so for that reason the initial letter was chosen. 
Thus " S " stands for Schenectady, " B " for Brooks, etc. 

There are eleven sizes of drawings. The following table gives 
the number of sheet, size, and the details for which each sheet is 
to be used: 
No. Size Use 

9 Small details and brass work. 
18 Small details and bra^ work. 
18 Details. 
30 Cyhnders, boiler sections, grates, ash-pans, and 

tanks. 
43 Engine frames, etc., and small designs. 
60 Engine frames, etc. 
42 Cylinders, tender frames, and tanks. 
60 Boiler elevations and small erecting cards. 
9 25 X 66 Ordinary erecting cards. 

10 2$ X 84 Double-ender erecting cards. 

11 25 X 102 Mallet erecting cards. 

The previously mentioned general groups are further sub- 
divided. For example, the " steam pipe, etc.," group 80, is 
subdivided into steam pipe, tee-heads, joint rings, etc. The 
" tee-heads " subdivision is given a series of numbers ranging 
from 2000 to 3000; joint rings, 3000 to 4000, etc. Each draw- 
ing when completed is given one of these numbers, say, 1000, 
and, at the same time, all the numbers from 1000 to 1009 are 
fdlotted to it, permitting nine further tabulations to be made. 
Another feature of interest is the manner in which certain sized 
sheets are allotted to certain work. For example, " steam pipe 
tee-heads " can be made on sheet size No. 2 only; " steam pipe 
joint rings," on sizes i and 2, etc. Experience has shown that 
these sizes are the best for that particular line, thereby keeping 
the work uniform. This classification and numbering is looked 
after by a special drafting-office system index which tabulates all 
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the groups, etc., giving all the details in connection with it. The 
majority of drawings, however, are made on size 3, 

The general group number, size drawing, works at which the 
drawing was made, and number of the drawing in that group 
represent four different factors, seemingly with but Uttle connec- 
tion; it remained to combine these groupings in some simple, 
logical manner that they might be readily understood. Consider 
group 80, card size 3, Schenectady works, card number 71,660. 
In the system adopted, this would be written as follows: 
803871,660. This is readily understood, the first two figures 
giving the general group number; the third, the size drawing; the 
letter, the works; and the final group of figures, the drawing num- 
ber in that group. This arrangement is shown in Fig. 4 where 
the drawing number is placed in the upper right-hand corner. 
Below, as shown, are placed the ten tabulations allotted to the 
drawing as previously mentioned, and, opposite to it, the original 
shop order number. Should any dimensions be lettered, the 
space to the left would be ruled to suit, as indicated; however, 
these tabulations are usually additions. 

Immediately to the left of the drawing number is a space con- 
taining the name of the group and the sub-group, the company, 
and the date. In the example, " steam pipes, etc.," corresponds 
to 80 and " superheater header support " corresponds to the sub- 
grouping 71,000 in general group 80. Further to the left in the 
small tabulations shown is a space to be filled in case of any future 
revision of the drawing. All this corner piece of the drawing 
is printed in the local press room so that the work is absolutely 
uniform. Electrotypes of the different headings and sub- 
headings are kept in stock, so that no mistake can occur in 
giving the titles. 

Record Prints and Blueprint Folios. — As b customary in most 
drafting-rooms, the tracings were used for rcfcrepce purposes 
until a new system of record prmts was introduced. It was found 
that the constant handling of these tracings had a very bad 
effect, in many cases requiring their renewal long before it should 
have been necessary. Under this new method, an extra blue- 
print is made from each tracing, on which, during the blueprinting 
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process, a large " R," two inches high, is printed, with this legend 
directly below in good-sized letters: 

This is the Record Print 

Must be treated as an Original 

Return to Vault promptly 

In this way, the tracings are saved; they cannot be taken from 
the vault except when absolutely necessary for changes, retabu- 
lating, etc. These record prints, being kept automatically up-to- 
date by the blueprint department, are authoritative and serve 
their purpose equally as well as the tracings. While additional 
expense is incurred from having to make this extra print, it is 
more than compensated for by the diminished wear and tear on 
the tracing. 

Further records are kept in the form of blueprint folios, which 
are loose-leaf books of the blueprints arranged according to their 
general groups and sizes. These are very convenient for the 
draftsmen in looking over previous records of what has been done 
in any particular hne. 

Storage Vault. — All permanent records and tracings are kept 
in a vault. The main vault has two floors containing tiers of 
shallow drawers in which the tracings are kept with respect to 
group, different sized drawers being used according to tracing 
sizes. In this vault are also kept any permanent records, such as 
speciEcations and the books for castings, patterns, cards, and ma- 
terial. The reference prints previously mentioned are kept in 
tiers of drawers in a room adjoining the vault. Not being of a 
permanent nature, they do not require to be kept in the fireproof 
vault, from which they are excluded by reason of the lack of space. 
The card, pattern, casting, and material books are kept in the 
vault, arranged according to order number. 

Anything in the vault or its adjoining room is let out on an order 
such as shown in Fig. 5. Everything kept in the vault is in- 
cluded on this one order card; for example, in the upper left-hand 
comer, either a tracing or reference sheet may be called for by 
striking out the one not desired, or a folio may be taken out by 
marking its number; the " old " column has reference to prints 
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made previous to the installation of this new system. Any of 
the record books may be taken out by checking the one desired. 
On all forms, whenever possible, checking is used instead of 
writing a name; this proves to be more e^>editious in nearly all 
cases, as well as obviating confusion from poor writing. At the 
bottom of the card are shown the transferring arrangements, 
whereby the charge may be removed from the one against whom 
it is posted to any of the departments Usted, by checking the 
proper department. As these orders come in, they are filed verti- 
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caily in boxes according to group and their order in the group, 
where the vault clerk has a record of the location of any particular 
tracing or reference sheet should it happen to be out of the vault. 
Upon the return of the tracing, the charge is removed and the slip 
destroyed. 

Each of the principal draftsmen has a light wooden box 20 by 
28 by 5 inches deep, in which all tracings are kept while being 
made, as well as drawings that are awaiting inspection. Each 
night these boxes around the drafting-room are collected and 
placed in the vault so that no records of a permanent nature are 
left around where they may be destroyed. 
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Specifications. — The best way to obtain a clear understanding 
of the workings of the system is to follow an order through the 
engineering department. The engineering department in New 
York draws up a contract specification between the purchaser 
and the compaiiy ; as a rule this is general in its nature and does 
not ^iter very deeply into detail. Each order is given a nmnber- 
thus, " B783 "means Brooks, order number 783. A similar plan 
is adopted for the other works. A copy of the contract specifica- 
tion with an order to construct is forwarded to the chief engineer 
at Schenectady, who appoints one of his assbtant engineers to 
look after the design. Just previous to this, however, the speci- 
fication is given to an assistant engineer in charge of office speci- 
fications and scheduling. This engineer compiles more definite 
data from the contract specification, elaborating thereon in a 
special form supplied for that purpose; this form consists of a 
number of printed pages arranged in the same group order num- 
ber as previously explained; complete data, as regards material, 
size of parts, etc., are given in this drafting-room specification. 
On its front page there is a table containing all of the vital data 
in connection with a locomotive, such as type, size, and kind of 
cylinders, wheels, etc. As in general these specifications differ 
but slightly from those to be seen in any engineering office, no 
further explanation will be given. 

Scheduling. — While the specifications are being compiled, 
the process of scheduling the work b under way. The contract 
specification usually states a time delivery for the locomotives. 
The form for scheduling is shown in Fig. 6, which shows the 
schedule card for the locomotive on an 80-day basis; ^milar 
cards are made out for the tender. On this schedule form, com- 
plete information is given, but the principal feature to be noted, 
however, is the scheduling. All the productive work isdivided into 
three general groups: " A," material and specifications; " B," new 
and old patterns and flanging dies; and " C," cards and sketches. 

Different lengths of time are required for making any particu- 
lar part, depending upon such factors as the amount of machine 
work, whether it is purchased on the outside, and other equally 
important considerations. From long experience, the company 
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has been able to form a general schedule showing how long 
previous to the delivery date it is necessary to have the different 
details ready. This has been prepared in the department for 
various delivery periods, ranging from 105 down to 40 days, the 
former length of time being generally required for new designs, 
while a repetition order may be completed within the latter time 
period, from the fact that in the latter case all drawings, patterns, 
etc., are ready. Consider an 80-day delivery: From this general 
schedule the engineer knows just how much time any part re- 



quires; from a computing calendar, a date for any number of 
working days ahead can be readily determined. Take, for ex- 
ample, " axles " on an 80-day basis; the material for these must 
be ordered among the first things. This is shown by the cipher 
opposite " axles " under list " A " of the 80-day column. The 
date is placed in the vacant space just above, under the squares 
containing " 75, 70,65, 60," etc.; these dates are 5, 10, 15, and 20 
working days ahead. All cards and sketches must be gotten out 
on the date coiresponding to 40 days. This schedule is kept by 
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the scheduling department, which keeps in touch with all the 
other departments and sees that the schedule is lived up to. 
When the allotted time elapses, if the schedule is broken, in- 
quiries are set on foot to ascertain the cause of the delay. When 
notification of the completion of each of the scheduled events 
occurs, the square is blocked out; the unblocked squares are the 
ones to be watched. 

Minor cards, such as are shown in Fig. 7, are made up for dis- 
tribution to the different drawing departments. For example, 
the one shown is given to the section working on groups 13, 14, 
36, and 57. It shows the day on which their work is expected, 
and that department is held responsible should the order fall 
behind on that date. These are usually dated a day or more 



Fig- 7. Schidule Card lor DiflerBDt Departments 

ahead, in order to give that department time to transfer the draw- 
ings, etc., to the next. 

Long cards, 22 inches in length, sections of which are shown in 
Fig. 8, are given to the material department — a separate strip 
for each order. When each part is completed, as with the other 
cards, the space is blocked out. The unblocked spaces on the 
date for which it is specified are then followed up to ascertain the 
cause of the delay. The work in all departments is, therefore, 
automatically kept moving through at the proper rate. 

Elevation and Detail Department. — During the time that the 
work is being scheduled, the assistant engineer of elevation who 
has charge of the particular order is making the elevation draw- 
ings of the locomotive, which usually include a side view, end 
view, and several cross-sectional views, as well as a partial view 
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from below. This design is purely tentative until passed upon by 
the calculating engineer. 

When well under way, the engineers in charge of detail are 
called in; they prepare detail drawings of the parts that come 
under their respective 
departments. Such 
details as the frames, 
grate arrangements, 
and erecting cards are 
looked after by " the 
elevation engineer, as 
the whole arrangement 
of the locomotive must 
be considered more 
particularly in the 
preparation of these 
parts. 

In the detail depart- 
ment, when a drawii^ 
is completed, a slip 
such as is shown in 
Fig. 9 is attached to 
the card or tracing; on 
this slip are written the 
title, sub-title, and the 
date. It is then passed 
to a clerk whose duty 
it is to record the trac- 
ings and give the draw- 
ing a number. It is 
then sent up to the 
printing - department 
where a title as shown m Fig. 4 is printed on the drawing in 
the manner before explained. The drawing is returned to the 
detail department and there checked, and, if found correct from 
its standpoint, is passed to the elevation engineer. The elevation 
engineer, when it reaches that stage, re-checks the drawing as 
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regards clearance with other parts, etc.; he is then through with 
it. This checking need not be further explained, being common 
to all drawing-rooms. 

As the elevation engineer passes upon the drawiogs and finds 
them to be correct, before sending them on from his department, 
he enters the drawing numbers in what is called the " Card 
Book." This card book has the order number in large letters on 
the cover and is printed throughout with names of parts in the 
group order number just explained. All that is necessary then 
is to enter the drawing number opposite the name of the part. 



1 Fre» DopirtiiKot witb 

Calculating Department. — All calculations come under a 
distinct department, so that the draftsmen have no computations 
to make. The work of this department commences immediately 
after the first lines of the locomotive are laid down. When the 
outlines of the locomotive have been drawn in by the elevation 
engineer, the calculating engineer goes over this outline and by 
comparison with drawings of locomotives of a somewhat similar 
type is enabled to determine just how the weight of the locomotive 
is going to be distributed over the wheel base, and whether this 
distribution will conform with that specified in the contract 
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specification. The elevation engineer cannot proceed with the 
design until this matter has been determined. If, for example, 
the boiler must be moved back, or other similar changes made, 
the extent of this movement is determined by the calculating de- 
partment so that the elevation engineer has no figuring to do in 
the matter, merely following what has been laid down by the 
calculating department. 

While the principal work of this department is to regulate the 
distribution of weights, other work is also done such as deter- 
mining the strength of different members — as, for example, 
axles, piston-rods, and connecting-rods — and the determination 
of counterbalances, coal and water capacities, strength of springs, 
and designs of brakes. This department must keep in touch with 
the work all the way through, from the time the order first comes 
into the drafting-room until the last drawing is completed. 
Special forms are supplied for all the calculations, so that they 
are retained in permanent form for future reference. 

InspectioQ of Drawings. — The drawings, as they leave the 
elevation and tender departments, are inspected by shop men 
attached to each of the different departments, who examine the 
drawing in order to determine whether the part can be improved 
from a manufacturing standpoint, noting in the case of a casting 
whether improvements might not be made to facilitate molding. 
This inspection is made with the sole purpose of facilitating man- 
ufacture and merely forms a re-checking of the drawing. 

In the detail department, in addition to the usual cards made 
of all parts, small cards called " sketches," which are not as com- 
plete in detail as the regular drawings, are made of all parts that 
must go through the blacksmith shop. All sketches on being 
passed by the elevation men and inspectors come to the die de- 
partment where they are examined by the assistant engineer in 
charge of this department, who determines whether or not it 
would be possible to produce this part by some machine-forging 
process, such as drop forging, bulldozing, etc. If practicable, 
drawings are made of the necessary dies, such as flanging dies, etc. 
This is not necessary in the case of drop-forging work. 

All plate-work drawings also pass through this department to 
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seeif flanging dies cannot be preferably used to facilitate work. 
A very complete system of adjustable flanging dies is employed 
by the American Locomotive Co., which are very convenient in 
such places as the hrebox shell, where on different locomotives 
varying amounts of slope are given to the walls; having adjust- 
able dies saves the making of many new dies for the purpose. 

Most of the drawings that have to pass through the machine 
shop come under the inspection of the assistant engineer of the 
die department, and he also determine the practicabiUty of pro- 
ducing toob and jigs to increase machine shop production. 

A special series of office information sheets is kept for the 
tools, dies, and jigs. These are made out on standard M.C.B. 
letter-size tracing linen and are given a group number similar to 
the larger drawings. The principal difference is in the number- 
ing. For example, with " tools," a " T " is added to the works 
signification; thus, 932STS10 means the tools on a Schenectady 
drawing; " D " and " J " are similarly added for dies and jigs. 
These office information sheets give the die or jig number and 
also the drawing number on which the die or jig has been designed. 
This gives a complete record in convenient form of all auxiliary 
appUances used in producing the work. These office information 
sheets are kept by this department and are filed away, a card 
index system, indexed according to the order number and road, 
being used for this purpose. 

Material Deportment. — The material department in charge 
of an assistant engineer makes a record of all the material required 
on any order ; everything ordered on the outside must be recorded 
in a spedal material book. This material book is a specially 
printed book resembling the previously mentioned card book 
and is arranged in the group order number with all the principal 
names of parts printed therein, Complete information for the 
purchasing department is there given. This information is 
obtained from the designing draftsman in various ways. Some, 
dq)ending upon the nature of their work, compile bills of ma- 
terial which are handed over to this department to be entered in 
the material book, while a large part of the information is ob- 
tained directly from the cards. The results are carefully checked 
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over by the department, so that no omissions or duplications are 
possible. Owii^ to the large amount of material obtained on the 
outside for the boilers and tanks, there are special material bills 
prepared for these, which obviate the necessity of drawings for 
all these parts, as the material book usually orders by drawing 
number. 

The material book is posted with the new material require- 
ments that come in day by day, until the time allotted on the 
schedule is fulfilled; at this point, Horn 75 to 80 per cent of the 
material has been entered, as a rule, but as the book is called for 
by the schedule, it must be sent forward. Previous to the " call " 
day, therefore, the necessary copies are made. The original is 
retained in the drafting-room ; one copy goes to the purcha^ng 
department; one to the stores to check the supplies as they come 
- in; and a third to the scheduling department. To handle the 
balance of the material which has not been entered in the ma- 
terial book, there are special " Additional Material Sheet " forms 
which axe made out in triplicate as the further material informa- 
tion comes in. These are made out daily and sent to the different 
departments to which the material book copies have been for- 
warded. A clerk in each of these departments then fills in the 
missing information and returns the sheet to the material depart- 
ment. In this way, the books are finally completed, the ma- 
terial department keeping a check on this operation throughout. 
Pattern Department. — A very complete record of patterns is 
kept in the drafting-room, a special form (partly shown in Fig. 
10) being used to file the records away. When a pattern has been 
made for any particular order, such as S783 referred to in the 
illustration, the card shown is made out recording that fact. 
Patterns are numbered in a precisely similar manner to the draw- 
ings, the group, etc., bemg the same. When a pattern is made, a 
card similar to the one shown is filled out; this shows the material 
of which it is made and also in the three vertical and horizontal 
columns whether it can be lent and whether it is new, duplicated, 
or reconstructed. Suppose an order went through the Richmond 
works, R812, which used the same slide-valve cover. A clerk at 
Schenectady, looking up his records, would see that this pattern 
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had been used last at Schenectady on order S783. . Notification 
would then be sent by the pattern clerk, both to the Schenectady 
local works and to the Richmond works, notifying the former that 
the pattern was required, and the latter that the pattern they 
needed could be obtained from Schenectady. The charge is then 
removed from S783 to R812 as shown. The Richmond and 
Schenectady works then communicate with each other and have 
the pattern shipped from Schenectady to Richmond. If the 
pattern were in use at Schenectady, word to that effect would be 
sent to Richmond and the latter works would then be required 
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to make a new pattern. When this is done, notice to that effect 
is sent to the pattern clerk at the general drafting-room who re- 
cords a new pattern under the same number, on the same sheet, 
by another check-mark in one of the nine squares. The next 
order coming in which requires the same part would then have 
two pattern selections from which to chobse. 

Blueprint Department. — When the elevation draftsman has fin- 
ished with the newly made tracing, before it passes on to the die 
department, etc., a blueprint order form such as shown in Fig. ii 
is attached to the tracing. This gives the tracing number, name, 
and the number of blueprints required. If it is not a new tracing 
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but is already in the vault, the order form goes directly to the 
vault and the tracing is charged against the blueprint room. The 
time the order was received, the time it leaves, and the clerk fill- 
ing the order are marked on the form, which then goes with the 
tracing to the blueprint room. Here it is again inspected for any 
clerical omission such as signatures, etc., when it is given to a 
clerk who schedules it. 

The blueprinting is done by piece-work in large electric print- 
ing machines. The system is so arranged that blueprints pass in 
a direct line from the printing machine to the washing machines 
and on through the dryer over an endless chain, and are deposited 
at the far end where they are sorted. When the last blueprint 



Fig. II. Btneprint Order Slip for Otdwiua Bloeprinta 

has been printed, the tracing and order are taken from the print- 
ing machine to the sorting table where the order is checked with 
the number of blueprints made; the blueprints then pass out to 
the one ordering them. This order form is made out in quadruple; 
one copy is kept by whoever ordered the blueprint; one comes 
back with the prints ; a third is held by the blueprint department 
until the fourth, which has been returned with the blueprints, has 
been signed by the one who ordered them. The delivery and re- 
ceipt are thus automatically checked. 

Standardizing. — A special department is devoted exclusively 
to standardizing the details of the locomotive. Formerly, there 
was a special series of drawings devoted to this line of work called 
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the " A " drawings, this letter being used in place of the " S " or 
" B," etc., employed in ordinary drawings. This system was 
found to be faulty in that a drawing once made and lettered " A," 
must always be considered as standard. This led to a lot of 
" idle " drawings because, as progress was made, the standards 
frequently changed. For that reason, it was decided to drop the 
" A " standards and use the same lettering as on the ordinary 
drawings. The distinction made is that the drawing is marked 
" standard " below the title. By this system, this standard may 
at any time be rescinded and the standard drawing reduced to the 
status of the ordinary drawing by cancelling the " standard " 
mark. All drawings are thus kept operative. 

This department, in its work, would take a series of drawings 
on any particular part, group them and make composites, form- 
ing a uniformly varying series of articles to replace more or less 
unsystematic designs of similar pieces. Ordinarily, this could 
not be done with all parts, but a great many improvements have 
been instituted in this department and considerable saving as 
well as improvement in work can be traced thereto. 

An assistant engineer and staff devote their full time to this 
work, and are constantly on the lookout for new details to be 
standardized. When any part has been standardized to their 
satisfaction, before being accepted as such, it must be passed upon 
by the standardization board ; this standardization board is com- 
posed of all the engineers whose business it is to decide upon such 
subjects. If it meets with their approval, the drawing passes out 
as standard and must in all cases be used as such, except where it 
conflicts with the contract speciEcation. 

Office Information Department. — This department, in charge 
of an assistant engineer, has to deal with general office informa- 
tion such as the tabulation of data for ready reference, and data 
of insufficient hnportance to bring before the standardization 
board. While the standard and office information departments 
cover much the same work, there is a distinct line of demarkation. 
The office information department merely works out ideas that 
are thought advisable to follow, whereas the standard department 
gets out ideas that must be foUowed. 
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The office infonnatioa sheets are made on M.C.B. standard 
letter-size tradng linen. These sheets are formed off into ob- 
longs, eight on a sheet, the infonnation being printed concisely in 
each of these oblongs. Prints arc made from these tracings and 
the individual parts sent to the particular department to which 
the information is of the most value. These tickets are mounted 
in a large frame placed upon the wall so that each draftsman may 
consult them constantly. 

■ In general, the work of this department is to compile such 
existing locomotive data as can be obtained, and as the designing 
engineer has constant need of. The office information dq)art- 
ment takes this information and arranges it in the most conven- 
ient form so that no unnecessary time will be wasted. Briefly, it 
looks after such information as is considered of insufficient im- 
portance to submit to the standardization committee. 
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Line or mQitarj' organization 3 

List of machine parts for drafling-room 174 

List of machine tool equipment for tool designer 114 

List of tooU, for i^nitioiis on a part i8t 

stamped 00 jigs and fiitures 1S4 

Locating officials in a manufacturing plant 52 

Lucas Macfaine Tool Co.'s routLng system 36 

Madiine parts, lists of, for diafttng-rooms 374 

Machines, purchase of new 153 

Machine tool eqttipment, list of, for tool designer 214 

Maintenance of tools on s>^tematic baas 164 

Management, general classes of 5 

relation of, to inspection department 141 

Market prices and grades of materials 78 

Mechanical design committee for approving limits 145 

Military or line organization i 

Milling cutter cabinets and racks 156 

Motion and time study 7 

Pfmnben, for identifying lathe and planer tools igi 

use of, In tool symbols 189 

Obsolete parts, controlling manufacture of ro7 

Operation and tool lists for 5ho|) foremen 18E 

Operations in shop illustrated by photographs !tl6 

Operations, order of, on card which accompanies work 13; 

Ordering tools, general procedure in Cadillac plant 64 

Ordering tools made by outside shops 86 

Orders in a given department at anytime 117 

Orders, placing and ttacmg 145 

record of, assigned to different tools 133 

Organization, functional or staCF 4 

including advisory committees 5 

mllitaiy or line , 3 
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ORGANIZATION — RECEIPT 303 

Pace 

n assembling depactment jiS 

Organication of an inspection department 135 

OrganizatioD at planning department 13 

OtganixatioD of tool designing department 209 

Output, estimated and actual, shown by chart 131 

part numbers, additional, for special tools id6 

and symbols 33 

records of tools filed under, 93 

Patterns and castings, method of orderiDg S3 

Patterns, record of, in drafting-room 394 

record of kxsition in store-rooms 35 

record of those sent to foundry 35 

Photographic shop operation sheets 116 

Piece-work system ij9 

Planning department, organization 13 

Planning manufacturing methods 8 

Portable cabinets for sets of tools 181 

Piemium system 360 

Prices, market, and grades of materials 78 

Production balanced with sales 354 

Production chart (or recording progress of work i jg 

Production department, work of 33 

Profit-sharing methods - 168 

Purchased materials, record of 144, 349 

Purchase of additional supplies, form for authorizing 6q 

Purchase of new machines 253 

Purchasing agents, authority of 339 

classes of 341 

qualifications ot 338 

Purchasing department , general rules for 340 

information for, from drafting-room 293 

records 34r 

requisition for 58 

system of 338 

Purchasing methods, efficient 355 

Quotations, on new materials 346 

record o(, (or purchasing department 343 

Racks and cabinets for milling cutters 156 

Ratdcs, [or clamping bolts and packing blocks 156 

for forged turning and planing tools 164 

for lowing general progress of woric 135 

for storing blueprints IS9 

for storing snap gages ISS 

for taps and dies 158 

Recdpt of tods and supplies, record for 60 
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304 RECEIPT — STANDARD 

Receipt, written, tor tools obtained from supply room 174 

Receiving system for purchased materials 349 

Record blueprints (or reference purposes 984 

Repair of commeTcial tods, records of 75 

Repair of special tools, record of g8 

Requisition, for general supplies from central stoclc'ioom 71 

tor material 21 

lor purchase of tools $i 

for supplies in tool supply rooms 64 

or supply order for purchaang ijg 

sent to purchasing department for su{^ies 36 

Route and time estimate card lao 

Routing system in macliine shop 36 

Rowan modification of prenviuni plan 261 

Sales balanced with production 354 

Salvage department, record of broken or worn toc4s in 73 

Schedule of worlc on qiecial calendar 119 

Scheduling work at plant of American Locomotive Co 187 

Scientific management 7 

toot supply system under 191 

Scraping operations in assembling department 21S 

Sets of tools, collecting in suptdy room aoo 

deUvery of 178 

for special tqierations 103 

for tapping operations i8a 

heavy, stored on skids 184 

in special boxes 179 

kept by workmen 1S6 

list of, for given operation 181 

portable cabinets for l8j 

Shipment date, follow-up rack for showing 115 

inquiry from customer regarding 116 

Shipment of manufactured products, delay in 113 

Shop operations illustrated by photographs 116 

Shop systems 18 

Signal lights for facilitating tool delivery 2or 

Signals for locating shop officials 51 

Snap gages, rack (or storing ij8 

Special tools, identification of 187 

preliminary steps in designing joj 

records of 04 

system of obtaining, in Cadillac plant 80 

Spoiled or defective work 45 

Spoiled parts, record of, for cost department 136 

Spoiled work, fixing responsibility for jj 

StaS or functional organisation 4 

Standard committee for approving limits I4j 
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STANDAKDIZING — TESTING 305 

Standardizing details in locomotive plant 296 

Standards, for purchased materials 339 

importance of establishing 16 

Stands, tool, for use with machine tools 202 

Stock and equipment, value of surplus 114 

Stock department card index 117 

Stock-keeper, qualifications of ji 

Stock-keeping system 46 

Stock numbers 47 

Stock record For incoming and outgdng material 50 

Stock requisition and parts list 49 

Stock-room, location and arrangement 47 

Stock-tracing system 320 

Storage and maintenance of small tools r46 

Storage fixtures, for totds rjr 

general arrangement rji 

unit system of construction 153 

Storage of blueprints rjo 

Storage of damps, bolts, and packing blocks 150 

Storage of large jigs and fixtures i4g 

Storage of tools, location of bins, drawers, or racks r47 

on basis of usefulness r4S 

summary of common systems 166 

superviaon of 147 

Storage vault for drawings 2S5 

Store-rooms, classes of tools and supplies kept in 14S 

Subject index for purchasing department 141 

Supplies and small tooLs, ordering 231 

Supply and toot system for large plant 56 

Supply order or requisition for purchasing 239 

Supply room aJTanged according to tool classification 197 

Surplus stock and equipment, value of 114 

Symbol number of parts, tools filed under 95 

Sj'mbols and part numbers 33 

S)Tnbols, tool, based on class of work 189 

Symbol which indicates location of tool 198 

Systematized management 6 

Systems to facilitate shop management 18 

Tabor Mfg. Co.'s planning department 9 

Tabor Mfg. Co.'s standard tool racks 153 

Tabor Mfg. Co.'s tool supply system t92 

Tap and die storage racks 158 

Tapping, set of tools for 181 

Taylor differential wage system 164 

Taylor system of tool classification 193 

Telephone system for manufacturing plant S3 

Testing purchased materials in laboratory r 79 
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3o6 TIME — TRACING 

Tune and motion study 7 

Hme estimate and route card 120 

Time records 42 

Time schedule for work 1 20 

Tool and operation lists for shop foremen .-. iSS 

Tool and supply system (or large plant 56 

Tool breakage, determioing causes of 166 

Tool cabinets constructed on unit plan 153 

To<rf checking q^tems 169 

Tool designing department, organization of 109 

Tool designing, points to be considered 110 

Tool drawings, filing system for 214 

materials for 212 

Tool engineering department 205 

Tool engineer's qualifications 205 

Tool engineer's work, order of 207 

Tool grinder, location of 163 

Tool grinding in storage or supply room 160 

Tool lists stamped on jigs and fixtures 184 

Tocdmaking labor cost, record of gi 

Toolmaking work, system of assigning 85 

Tool numbers, card lile of tools arranged according to 95 

Tools and supplies, classes kept in store-rooms 14S 

ordering small 251 

Tools, broken or worn, replacement of 72 

in seta, delivery of 178 

in sets, heavy, stored on skids 1S4 

in sets, portable cabinets for iSl 

lathe and planer, identified by numbers 191 

located in supply room according to dasdfication 197 

maintenance of, on systematic basis 164 

rack far staring turning and planing 164 

sets of, kept by workmen 186 

special, identification of 187 

storage and maintenance of 146 

Taylor system of classification 193 

Tool sets in special Iraxes r79 

Tool-stands (or use with machine tools 20s 

Tool supply room, check boards 175 

location and plan o£ 146 

with tools located according to clasdfication 197 

Tool supply systems, in general use, summary of 166 

under scientific management 191 

Tool symlmls, based on class of woric 189 

which indicate too! location 198 

Towne-Halsey premium system i6o 

Tracer card for showing progress of work 117 

Tracing system for slock lao 
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